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BILL NO. s-85-05-0 ^) 


SPECIAL ORDINANCE NO. S- LS 


AN ORDINANCE approving Civil City 

Purchase Order Number A-39891 with 
McMahan-O'Connor Construction for 

the Board of Aviation of the City 

of Fort Wayne, Indiana. 





NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Civil City Purchase Order Number 
A-39891, between the City of Fort Wayne, by and through the Civil 
City Purchasing Agent, and the Department of Purchasing with 
McMahan-O'Connor Construction, resvectfully for: 
the awarding of a bid with respect 
to the purchase of materials and 
labor for the extension of Runway 
13 for the Board of Aviation; 
involving a total cost of One Million Nine Hundred Fifty-Six Thou- 
sand Eight Hundred Thirty-Three and 90/100 Dollars ($1,956,833.90) 
all as more particularly set forth in said Purchase Order, which 
is on file in the Office of the Department of Purchasing, and is 
by reference incorporated herein, made a part hereof, and is hereb 
in all things ratifed, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage, and any and all necessary 


approval by the Mayor. 


Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 






Bruce O. Boxberger, City Attorney 


Read the first time in full and on motion by po ae à 
seconded by Zr, and duly adopted, read the second time 
by title and referred to the Committee 274 "e (and the City 
Plan Commission for recommendation). and Pub ic Hearing to held after 
due legal notice, at the Council Chambe ding, Fort Wayne 
Indiana, on e : .: ‘day of 


> 19 at o'clo ¿MESS 
DATE: M 4-5 vt 


SANDRA E. KENNEDY,, CITY CLERK 


















Read the third Lime in full and on motion by LM 2A ; 























seconded by ( PLA, , and duly adopted, placed on its 
passage. PASSED (4057) by the following vote: 
AYES NAYS ABSTAINED ABSENT  TO-WIT: 

TOTAL VOTES E m Ja. 
BRADBURY ee "mx 
BURNS p TEN 
EISBART tues ae oe 
GiaQUINTA aan We 
HENRY Sek, Se 
REDD SEE SUN. 
SCHMIDT Ns A ae 
STIER LEE utes, 
TALARICO E es Da | 

DATE: CEA E EE ZG 


SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 





Wayne, Indiana, as (A 












(SPECIAL) (ZONING- MAP) ORDINANCE ( N) 
on the ZII day of ED 24 vt d 
ur (SEAL) 207p 


SANDRA E. KENNEDY, CITY CLERK : E CER 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, 


on the D? S ah day of 


at the hour of Hf “ae 


, 


SANDRA E. KENNEDY, CITY CLERK 


Approved and signed by me this “77 =" 27% day of Maz i 


19 sd , at the hour of ae o'clock JO CR. DaS. Te 
ei 
WEN 


WIN MOSES, JR., MAYOR 


05'ceg'ocu' Ts 


HDD. Q-NOHUNOUM 


80"998'964'1$ 


NOTLINMISNOD A3IDU-HI3TH 


sor Lor'zzr'es 


NOTLONYISNOD 9NI331130W 





LOLLL OIZ E $ 


438H30-530345 


AVANT JHOdMTY 


£511 $ 018 
JNAYM 1904 4D ALTO 3H) 
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LA 


u n is E T | GB Reynolds+Reynolds - Dayton, Ohio |uw ise 7 


City of Fort Wayne 










FORM FWPO-1 


APPROVED BY THE PURCHASE ORDER NUMBER 





STATE BOARD OF 
SHY UNUTIES ANG DEPARTMENT OF PURCHASES A— 3 9 8 9 1 
CIVIL CITY OF NUMBER ONE EAST MAIN STREET, ROOM 940 
FORT WAYNE 1980 FORT WAYNE, IN 46802 DATE 05/07/85 
MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS, ETC., TO: an REQ.NO. 147 
BOARD OF AVIATION 840 BILLS OF LADING. DELIVERY TICKETS, PACKAGES AND 


BAER FIELD, ROOM 209 CORRESPONDENCE. 


FORT WAYNE, INDIANA 46809 
L E 
E d 


INVOICE IN DUPLICATE 





MCMAHAN-O'CONNOR CONSTRUCTION, INC. 2223-01 
P. O. BOX 588 
ROCHESTER, INDIANA 46975 

Le sad 


DELIVER TO: DEPART- 
MENT OR DIVISION 





APPROPRIATION 


SAME AS ABOVE AND FUND NUMBER^ 0] 20-OFFC-4431 









CASH DISCOUNT TERMS % IF PAID WITHIN DAYS FROM DELIVERY AND 
ACCEPTANCE OF GOODS OR PERFORMANCE OF SERVICES. (DEDUCTION FOR DISCOUNT SHOWN BELOW) C039891 CM N/A 


RENT | UNIT MATERIALS, SUPPLIES OR SERVICES UNIT PRICE |AMOUNT 
TAX EXEMPT cuniess OTHERWISE INDICATED) 


URE Rees ay ARENT 


E 1 | PMT | *001 PER SPECIFICATIONS OF BID REF. #1197 — 


PAVING AND ELECTRICAL WORK FOR THE EXTENSION 
OF RUNWAY 13 —— —PROJECT- AIP 3-18-0022-04- 


gegen 


cae 


emen 


SUBJECT TO COUNCILMANIC APPROVAL: 
ORDINANCE NO. 
DATE: 


FOR| INFORMATION CONTACT PURCHASING 219-427-1101 7956783390 
D EARS UNLESS OTHERWISE INDICATED. 
f HOWN DO NOT IN- 
UNLESS OTHERWISE INDI- NOTE THE CONTRACTOR OR VENDOR, | CLUDE TAXES OF ANY KIND. 
COMPLIANCE WITH THE TORES IF THIS ORDER DOES NOT 
DELIVERY DATE RE- Bit BOGE INGr ans: ORDER: AGREE WITH YOUR QUO- 
ACS TEGO Rn AVOID AGREES TO THE GENERAL CON- | EXEMPTION BLANKS WILL BE | ERER KINDLV HET JAN 
SE GU” OE CORRE , i, READ DITIONS AND TERMS OF AGREE- | FURNISHED WHEN NECESSARY. | (ATION O 
E ele S ` INSTRUCTIONS ON MENT ON THE BACK OF THIS OR- NON 
: DER. INDIANA SALES TAX EXEMPTION $ 


TINATION SPECIFIED. THE BACK OF THIS CERTIFICATE NUMBER 
ORDER 034508-03 


| HEREBY CERTIFY UPON MY OWN PERSONAL KNOWLEDGE THAT THIS ORDER IS AUTHOR- 


| HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COVERED BY 
IZED BY A PROPERLY EXECUTED AND APPROVED REQUISITION ON FILE IN THIS OFFICE 


UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE EXPENDITURE THERE- 
FORE HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 


CITY CONTROLLER DIRECTOR OF PURCHASES 











PER S PER ` SÉ 









A»: CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASES 
Number One Main St.,FT. WAYNE, IND. 46802 
INVITATION 


Quotations, subject te the conditions en the reverse hereof, are requested ex the following Be ef 
materials, supplies, equipment er services, for the department as mentioned, with Ge te destination 


as ahowr below. Quotations shal! include all ebarges for delivery, pecking, ete. your reply as 
e 


dal! al! rele aad Carol Offerle: 427-110] DEPARTMENT OF PURCHASES 


Pag 1 qi? 


No O 
Date March 28, £98! 


Date wanted .4/16/85 _ 








Room 940, Number One Main St., Ft. Wavne, Jnd. 46802 
tee 
LEOUTIRED FOR DELIVERY TO: 


lepartmen 
: Board of Aviation 


r Division o5 22m  __ == — 
Baer Fie 


\ddress Fort Wayne, IN 46809 


tETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
dosing, Pila April 16,.1985 at.10:30 a.m. 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA BA AX EXEMPT! 
CERTIFICATE NUMBER IS NO. 84508. PRICES SHOULD NOT INCLUDE THESE TAXES. See “Instructions to Bidders” No. 10 Ge hereof SC ue 


TAX EXEMPT (Unless otherwise indicated) 


Materials, Supplies, Equipment or Services 


Fund 
Appropriation No. 




















PAVING AND ELECTRICAL WORK FOR THE EXTENTION OF RUN- 
WAY #13(Project AIP 3-18-0022-04) PER THE SPECIFICA- 
TIONS UNDER SEPERATE COVER. 


A 100% PERFORMANCE BOND WILL BE REQUIRED OF THE 
SUCCESSFUL BIDDER. 


A PRE-BID CONFERENCE WILL BE HELD ON APRIL 8, 1985 
AT 1:30 P.M. AT THE BAER FIELD TERMINAL BUILDING. 


AFFIRMATIVE ACTION: On File: Attached: 








à Bond required O XS — 5g Performance Bond B 00 AR 


: Be al mh. Hes Ee 
ma GG cash discount if paid within |. — days from delivery and acceptance of goods or completion of service 


PROPOSAL OR BID 
Im compliance with the above invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, if this bid be accepted with! Peasonal 
"o taf deri te furnish any oF all ef the ama er Fenda? mob seriem upon whlch priom are quoted, im ehre with the ën toplving end at t 


elivery of any or all of the items or completion of services indicated shall be made within_days from receipt of crdi 
IMPORTANT Ee At Slings be a deciding factor in the award of an order, it is important that Mäe 


ES a Sign Here: 

O'Connor A. onatraeiion. Co... Inga 
- of Company A 
a AHMA te VICE Preside 






as follows 


19 


Date 


Accepted 


Doard-Comminsloner Dept. of Purchnsing, etc. 


Page 2v0of017 


Apocoved by Stats Bosrd of 
Accounts for City of Fort Wayne, 195: 


DH 
H 


as follows 


19 


Date 


Rejected 


Dept. of Purchasing, ete. 


Doard-Commissloner 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 
—————————————————————ÓáH AUI IBARRA RUMQUE ET TALES 


1. 


2. 


10. 


14. 


16. 


Special Conditions: Special conditions included in the Bid Document shall take precedence over any provisions stipulated hereunder. 


Applicable Laws: The Revised statutes of the State of Indiana, and all City ordinances insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, are made a pert hereof. 


Workmen's Compensation: Insofar as Workmen's Compensation Act is concerned, the bidder or contractor agrees to furnish an official. certifi- 
cate from the Industria! Board of Indians, showing that he is in compliance with such law, whenever such certificates are required in the Bid 
Document. 


Infringements and Indemnifications: The bidder, if awarded an order or contract, agrees to protect, defend, and save the City harmless against 
any demand for payment for the use of any patented material, process, article. or device that may enter into the manufacture, construction, or 
form s part of the work covered by either order or contract and he further agrees to indemnify and save the City harmless from suits or actions 
of every nature and description brought against it, for or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acts of tbe contractor, his servants, or agents. xw 


To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance is deemed necessary. When so required the types and amounts of insurance to be provided is 
set forth in the Bid Document. 


Pricing: Prices should be stated in units of quantity specified in the Bid Document In case of discrepancy in computing the amount of the bid 
the unit prices quoted will govern. 


Delivery: Quotations should include all charges for delivery, packing, crating, containers, ete. Unless otherwise stated by the bidder prices 
quoted will be considered as being based on delivery to the destination designated in the Bid Document and to include all delivery and packing 
charges. 


Specifications: Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications out- 
lined in the Bid Document. 


References to a partjcular trade name. manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in inter- 
preting the requirements of the City. They should not be construed ss excluding proposals on other types of materials, equipment and supplies. 
However the bidder, if awarded a contract, will be required to furnish the particular item referred to in the specifications or description unless 
a departure or substitution is clearly noted and described in the proposal 


Samples: Samples, when requested, must be furnished free of expense to the City and if not destroyed, will upon request be returned at the 
bidder's expense. 


Cash Discounts: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from date properly executed claim voucher is received, if the latter date is later than the date of delivery and acceptance. 


Taxes: The City is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated to show the amount to 
be added for taxes of any kind if applicable. Prices should not include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. 


Bid Informalities and Rejection: The City reserves the right to waive informalities not inconsistent with law or to reject any or all bids. 


Award: Unless otherwise specified in the Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated in 
the Bid Document bidders may submit proposale on any item or group of items, provided however that the unit prices are shown as requested. 


Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com- 
pleted to the full satisfaction of the City. 


Bidder’s Signature: Each proposal form must be signed by the bidder with his usual signature. All signatures should be in full. 
Bids by partnership should include the names of the partners composing the partnership and must be signed by one or more of the partners in 
the following manner: “John Jones and James Smith, d.b.a., Smith-Jones Company, by Joon Jones, a partner”. 


Bids by corporations must be signed with the names of the corporation, followed by the signature and designation of the president, vice-president, 

or person authorized to bind it in the matter. 

The successful bidder, or contractor, agrees that he will comply with Indiana Acts 1961, chapter 208, section 19, being Burns Indians Statute 

40-2316-1964 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi- 

tions, or privileges of employment because of race. color religion, national origin or ancestry. 

Unless otherwise specifically indicated under the individual listing in the legal advertisement or invitation to bid, all bids shall be subject to 

the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, in the amount specified, drawn on a solvent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be required to furnish a bond or Certified Check on a solvent bank, payable to the City of Fort Warne or 
to the contracting division thereof. in the amount specified in the notice of bids wanted or the invitation to bid, as a guarantee for the 
faithful performance thereof. z 

Submission and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the specified time of closing as designated in the invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as none other wil! be accepted. Proposal forms must be returned 
intact. Removal of any part thereof may invalidate the bid. 

c) Bidders are requested to use the Bid Envelope if furnished by the City, or other similarly identifed envelope to assure proper handling. 
Envelopes should be sealed when submitted with information on the face of the Bid Envelope to identify the bid, e.g., Bid Reference number 
and date of closing and City Agency involved. 

d) Separate proposals must be submitted on each reference number. 

e) Proposals having any erasures or corrections thereon may be rejected unless explained or noted over the signature of the bidder. 


CITY OF FORT WAYNE, INDIANA EE OE SE 


|" REQUEST FOR BIDS 


The City of Fort Wayne, Indiana, is requesting Vendors 
to submit bids for the materials and/or service as detailed 
in the Specification Section o£ this Bid. 


Unless othérwise stated in the Specifications Section, 
the following General Instructions will apply. 


GENERAL INSTRUCTIONS 


I - Bid Opening and Award 
-Bi Proposals will be read aloud to all participating, 
and examined soon after opening. The City of Fort Wayne does 
not award any bid until the Director of Purchases and the `` 
interested Department Head have had ample time to review - 
esch Bid Proposal, make their recommendation and Submit to 
. City Council for their approval (if required). Award will be 
made, however, at the earliest possible date. No Bid Pro- 
posal may be withdravn for a period of sixty (60) days after 
bid opening date. If the mail is delayed beyond the date and 
:. hour set for the bid opening, Bid Proposal(s) thus delayed, === 
S will NOT be considered. 


II - Basis of Bid Avara 


Award of bid shall be made to the most responsive and 
responsible bidder meeting the specifications and having the 
lowest possible cost consistent with the quality and service 
needed for effective use; the following criteria vill be 
used in making this determination: 


A. Superior Quality and specification adherence. 

B. Adequate Maintenance and Service. - 

C. -Delivery Date and/or completion time.” 

D. Guarantees and Warranties. : 

E. Company's Reputation and financial status. 

F. Past Experience and cost with similar or like 
eguipment or service. 

G. Anticipated future cost and experience. 

H. Performance of Bidder's equipment in hands of 
other agencies, plants, and firms. 


III - Guarantee with Bid 


To protect the interests of the City, the Bidder 
Guarantees that the equipment offered, is standard new 
equipment, latest model of regular stock product, with parts 
regularly used for the type of equipment offered; also that 
no attachment or part has been substituted or applied 
contrary to the manufacturer's recommendations and standard 
practices, and the item(s) bid will perform to 100$ as to 
the needs of the Department acquiring this equipment, 
product or service. 


IV - Bid Forms 


Each Bidder must submit a Bid Proposal on the blank 
forms attached. The Bidder shall sign his/her bid correctly, 
and Bid Proposals may be rejected, if they show any 
omissions, alterations of form, additions not called for, 
conditional bid or any irregularities of any kind. Alternate 
Bids may be considered if submitted under separate cover, 
including all bid forms as in the above. 


V - Use of Brand Names 


Specifications contained herein, in some cases, may 
refer to brand names. Brand names and numbers are used ONLY 


to set forth and convey to prospective Bidders the general 
Style, type, character and quality of equipment. Brand 
names are not used to limit competition. 


VI - Use of Brand Names in the Bid 


If the article bid upon has a trade or brand name, show 
same in the bid. 


VII - Specification Deviations by the Bidder 


Any deviation from the specifications, including Brand 
Names and Model Number, MUST be noted in detail and 
submitted in writing with this Bid Proposal. Completed 
specifications should be attached for any substitutions 
offered, or when amplifications are desirable or necessary. 
The absence of the specification deviation statement and 
accompaning specifications will hold the Bidder strictly 
accountable to the specifications as written herein. Failure 
to submit this document of specification deviation, if 
applicable, shall be grounds for rejection of the item(s) 
when offered for delivery. If specifications or descriptive 
papers are submitted with bids, the bidder's name must be 
clearly shown on each document. 





The Specifications, as listed herein, represent our’ 
preference in equipment, however, we are fully cognizant 
that no two pieces of equipment from different manufacturers 
are the same. Therefore, if your equipment is similar and/or 
same in size, function, and operation, but some of the ` 
specifications do not completely coincide with ours as 
listed, please list your exceptions and explanations 
separately. It is not-our intent to write specifications for 
a piece of SEET that only one E can submit a 
bid for. 1 


NAME - - Specification Changes After Bid TAPA 


Any lialides in goods/services Afer the porches: 
Order/Contract has been awarded, must be with the written 
consent of the Purchasing Department. If written consent is 
not obtained, the Purchasing Department may elect to accept 
the changes; but is not poung to do so. 


IX - Bid Bond 


Bidders shall submit with their Bid Proposal, a Bid 
Bond in the amount of: Five (5$) percent of Bid Amount. 
The Bid Bond must be submitted on the enclosed form. NO 
substitutes! When submitting a certified or cashiers check 
as Surety - complete the enclosed form down to the point 
marked with the arrow (<------- ). When submitting a bond as 
Surety, complete the entire form and attach power of 
attorney. Bid Proposals submitted without being accompanied ~ 
by the foregoing, when required, shall be rejected. Any Bid 
Proposals accompanied by a Bid Bond not properly executed, 
may be rejected. The Bond will be forfeited to the City by 
the successful bidder as liquidated damages in case a bid 
award is made to that bidder and the contract and/or 
Performance Bond are not promptly and properly executed. 


When bids are awarded, the Purchasing Department will 
return immediately all checks, except those of the 
successful Bidder(s). If a Performance Bond is required, the 
check of the successful bidder(s) will be returned upon 
compliance with the Performance Bond. If no Performance Bond 
is required, the check(s) of the successful bidder(s) will; 
be held until delivery or completion of the contract. 


rage b Or 1/ 
| 


have the option of terminating the contract. . The remedies 
provided for under this provision shall not be construed to 
limit, waive, or otherwise abrogate any other remedy that 
the City shall be entitled to under other terms and 
conditions of this contract. 


XIII - Brochures 


i Bid proposals shall include adequate brochures, latest 
“printed specifications and advertising literature, ; 
describing the product(s) offered in such fashion as to 
permit ready comparison with the DES PAS aon on an 
ig ta Oe de e basis where applicable. 


XIV ~ Specification Changes, Additions and Deletions . 


hs AL changes in specifications shall be in writing and 
furnished to ALL Bidders. Verbal information obtained 
otherwise will NOT be considered in awarding of bids. 


XV - Number of Bid Copies 


Unless otherwise stated in the Special Instructions 
section of this bid request, submit one copy of bid on. 
attached forms. E A 


XVI - Bid Changes 


Bids, amendments thereto or withdrawal requests 
received after the time advertised for bid opening, will be 
void regardless of when they were mailed. 


XVII - Delivery Location . 


Delivery shall be made at the location shown below: 


Ream -940 One Main Street 
ÈR Fort Wayne IN 46802 


XVIII - Delivery Time 


Unless otherwise stated in the Special Instruction 
section of this bid request, deliveries will be accepted 
during the hours between 9:00 a.m. and 4:00 p.m., Monday 
through Friday excluding City Holidays. 


Page .7*0£f 17 


X - Performance Bond > 


The successful Bidder(s), within ten (10) calculis days. 
after acceptance of the Bidder(s) offer by the City, shall 
‘furnish a satisfactory Performance Bond in the amount of 
One Hundred Percent . The Performance Bond of the 
successful Bidder(s) shall be conditioned on the faithful 
and complete performance of the requirements/obligations 
found in the contractual agreement(s). The Performance Bond 
will be in effect until total completion of all terms and 
conditions of this bid. Successful Bidder(s) will be 
- responsible for all claims and injuries to persons or 
` damages to property or premises arising out of, or in 
connection with his/her operations prior to the acceptance 
of the finished work or supplies, and that he/she will 
promptly make payments to all persons provided for in the 
contract; and shall guarantee to indemnify and save the 
City, it's officers, departments and employees harmless from 
all costs, damages and expenses growing out of, or by reason 
of, the successful Bidder's failure to comply and perform 
the work and complete the contract in accordance with the - 
specifications including actual or alleged patent 
infringement in the matter of making, furnishing and 
deliverying said work or supplies. 


XI - Special Performance Requirements 


As delivery date is a criteria for awarding this 
Contract, and since time is of the essence, the successful 
bidder agrees that the City of Fort Wayne, at its option, 
will deduct from any money due the successful bidder, the 
amount of Së per calendar day for any time required to 
complete Contract beyond quoted delivery date. All 
deductions from any money due the successful bidder are to 
be as liquidated damages, not as a penalty. Failure of the 
City to enforce this liquidated damage provision shall not 
constitute a waiver of the breach of the Contract for 
failure to timely perform. Any extension of time must be in 
the form of a supplement to the Purchase Order Contract. Any 
extension of time must be in writing; granted and issued, by 
the Director of Purchasing, prior to the quoted delivery 
date. 


XII - Failure to Provide Performance Bond When Required 


In the event that the Bidder(s) fail(s) to deliver to 
the City Purchasing Department the Performance Bond in said 
period of ten (10) calendar days after acceptance of 
Bidder's offer by the City, then the Bid Bond of the Bidder 
shall be retained by tbe City in its entirety, all work 
under the contract shall be suspended and the City shall 


"sp See specifications from Wetzel Engineers. 


NE: ME Page Bof 17. 
XIX - Delivery Date : 


The delivery time as stated in the bid proposal shall 
be the time required to deliver the complete item(s) after 
the receipt.of the order or award of the contract. Where 
multiple items appear on a bid request, the bidder shall, 
unless otherwise stated by the City, show the delivery time 
for each item separately. If only a single delivery time ig 
shown, it will be assumed to mean that all items included in 
the bid can and will be delivered on or before the specified 
date. The bidder certifies that the delivery will be 
completed in the time he/she states starting at the time the 
order is placed. The right is reserved to reject any bid in 
which the delivery time indicated is considered sufficient 
to delay the operation for which the commodity is intended, 
or where the bidder has failed to state a delivery date. 


XX - Pricing 


All prices bid must remain valid and firm through the 
“evaluation and award period of sixty (60) days. 


Unit pricing will govern over extended prices unless 
otherwise stated in the Special Instructions section of this 
bid request. All prices quoted should be firm. In those 
cases where a firm bid cannot be made, consideration will 
still be given to all bidders. However, those bidders 
subnitting firm bids will be given first consideration over 
those that fail to submit a firm bid, all other factors 
being equal. -Also, in those cases where a firm bid cannot be 
made, all non-firm pricing should be stated and explained as 
explicitly as possible showing escalation factors, stating 
costs that may increase and the conditions of those 
increases such as sub-contractor cost increases passed on at 
cost, and any other conditions that may apply to cost 
increases. Also, maximum or ceiling prices should be quoted 
where possible when bids contain non-firm prices. Unless 
otherwise stated on bidders proposal, prices quoted shall be 
considered firm. ` : 


XXI - Cash Discounts 


Cash discounts, if allowed, should be so stated on the 
bid proposal form. Prices bid must, however, be based upon 
payment in thirty (30) days. The cash discounts so stated ~ 
will not be considered in the making of the award. Where the 
invoice is received prior to the receiving of the item(s), 
the times used in the taking of cash discounts, where : 
applicable, will be computed from the date of delivery of 
the commodities to the carrier when inspection and : 
acceptance is at the point of destination,.the date of 


~ 


Le ee ET 7 


Gelivery will be used. If laboratory ‘inspection is made a 
part of this bid, the date of the final laboratory report 
will be used. If the invoice is received after the date(s) 
specified above, then the invoice date will be used for the 
computation of the cash discount. : 


4 XXII - Tie Bids 


In the case of tie bids, the City reserves the right to 
make the award based on the factors previously outlined in 
paragraph number 11, in what it considers to be in the best ' 
interest of the City. a a: 


XXIII - Information 


Questions concerning the bid requirements or 
specifications, should be directed to: 


Director of Purchases (219) 427-1101 


XXIV - Bid Rejection or Partial Acceptance 


. The City reserves the right to reject any or all Bid 
Proposals. It further reserves the right to waive 
technicalities and informalities in bid specifications, as 
well as to accept in whole or in part such bid or biàs where 
it deems it advisable in protection of the best interests of 
the City. 


XXV - Other Charges 


Bid prices shall include, as separate line items, all 
freight (transportation) and preparation charges, applicable 
taxes and any other applicable charges fully prepaid to the 
point.of delivery so that the bid price is the total price 
to be paid for the item(s). 


XXVI - Inspection and Acceptance 


Inspection and acceptance shall be conducted by the 
persons named below. They will have the absolute authority 
to accept or reject the project for the City. In the event 
the individual or individuals listed below are no longer 
with the City, or in the position listed, the person or 
persons assuming their position(s) will be responsible for 
acceptance or rejection. 


NAME TITLE 
cnr e c i. Director onpi enasi ng. 
Ray Hoverman — 3 Airport Director TE 


Invoice, Certificate of Origin & Warranty/Guarantee 


Invoice(s), certificates of origin and 
warranties/guarantees must be submitted at the time of 
Gelivery of the items(s). 


TE XXVII - Payments 


The City normally does not make early or partial 
payments. Any request for early and/or partial payments 
prior to the completion of the entire contract or order must 
be made by the bidder in his/her bid. Such request will be 
given due consideration in the awarding of the bid(s). 


XXVIII - Affirmative Action Program 


Bidders will be required to submit, or to have on file 
with the City Equal Employment Office, a current written 
Affirmative Action Program in order for their bid(s) to be 
accepted. Such Program can be submitted at, or subsequent 
to, the bid opening, but must be on record in the EEO office 
and approved in advance of processing a Purchase Order for 
City Council approval. Bidders' Affirmative Action Programs 
are in effect for the twelve (12) month perioa following the 
date of approval by the City Equal Employment Opportunity 
Officer. ` 
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TO: ALL DEPARTMENT HEADS OF THE CIVIL CITY AND CITy 
i UTILITIES OF THE CITY OF FORT WAYNE, INDIANA, AND 
ALL BOARDS, COMMISSIONS, AGENCIES AND AUTHORITIES 
OF THE CITY OF FORT: WAYNE, INDIANA 


FROM: MAYOR WINFIELD C. MOSES, JR. 
DATE: AUGUST 29, 1983 


RE: Establishment of City Policies and Proceđures With 
Respect to Minority Business Participation in City 
Procurement and Construction Contracts. 


l. BACKGROUND: Minority business participation programs 
are valuable economic đevelopment tools, since they help to 
create jobs and job opportunities for economically 
disadvantaged residents of this community. Accordingly, the 
City has, over the past several months, worked closely with 
representatives from local minority businesses, in an 
attempt to develop an Ordinance establishing City 
affirmative action programs that would facilitate minority 
business participation in City procurement and construction 
contracts. Such an Ordinance was developed and submitted to 
the Common Council of the City of Fort Wayne, Indiana. The 
administration anticipated that the Council would act 
favorably on such Ordinance, however, the Ordinance was 
defeated. Therefore, the directives herein contained are 
made effective immediately. d 
2. STATEMENT OF GOALS: The City does commit itself to 
participation goals for minority businesses in all City 
procurement and construction contracts for which bids are 
received. To assure that minority businesses participate in 
City procurement and construction contracts to the fullest 
extent possible, the stated.goal of this City is that 
minority businesses receive 15% of the total of such 
contracts awarded in each and every fiscal year. The purpose 
of this memorandum and the directives herein contained is to 
assist the City in meeting its stated goals. 


3... MECORDKEEPING: «Po: facilitate the goals of the'City, as 
herein stated, each department head of the City, including 
ell heads of boards, commissions, agencies, and authorities 
of the City, is charged with the duty of formulating and 
maintaining adequate records and documentation disclosing 
minority business participation in City bid construction and 
procurement contracts emanating from such department, board, 
commission, agency, or authority. The form of such 
recordkeeping and the contents of same shall be as 
determined, within 30 days from date hereof, by the City 
Controller, the City's Director of Purchasing, the Chairman 
of the Board of Public Works, and the City's Compliance 
Officer. 


peGe Ios 


4. MONITORING: A special internal monitoring task force is 
hereby created to monitor and review all records compiled 
hereunder. This special task force shall consist of the City 
Controller, the City's Contract Compliance Office, Community 
Development & Planning 's Compliance Office, CETA's 
independent monitoring unit's representative, the City's 
Minority Affairs Director, and the Executive Director of the 
Metropolitan Human Relations Commission. The special task 
force shall report and advise the Mayor and the Mayor's 
Affirmative Action Advisory Committee. 


5. ESTABLISHMENT OF CITIZENS ADVISORY COMMITTEE: There is 
hereby established a "Citizens Advisory Committee", 
hereinafter referred to as "Committee". This Committee 
shall act as an advisory committee to the Mayor. This 
Committee shall consist of at least nine members appointed 
by the Mayor within ten days from date hereof as follows: 


(a) A majority of the Committee shall be persons who 
are actively involved in the day to day business of 
minority businesses in this community, or their 
representatives; 


(b) One member shall be a member of the Common Council 
of the City of Fort Wayne; 


(c) One member shall be a person recommended by the 
Common Council of the City of Fort Wayne; 


(d) One member shall be an employee of the City of 
Fort Wayne involved in the awarding of procurement 
and/or construction contracts; and 


(e) The remaining member (s) shall be appointed by the 
Mayor, at large. : 


This Commitrtee shall meet at those times and places as 
deemed appropriate by its members or as otherwise deemed 
appropriate by the Mayor. The Committee shall make, from 
time to time, recommendations to the Mayor and to the Common 
Council on how to best continue, re-define, clarify, codify, 
and implement the goals of the City with respect to the 
continued and further involvement of minority-owned 
businesses in City procurement and construction contracts 
for which bids are received. 


Furthermore, the Committee shall apprise and make 
recommendations on the following: 


(a) The definition for "minority business". The few 
communities that have addressed this subject have 
adopted various definitions for "minority business". 
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The definition of "minority business” might include 
minorities based upon sex, as well as race. Some communities 
have separate participation goals for minority businesses 
and women business enterprises. Also, consideration should 
be given to preference for local minority businesses; 


(b) Desirability or necessity of working with other local 
governments, such as Allen County, Indiana, to more fully 
implement the goals and purposes herein stated for all local 
government contracts; 


(c) The necessity to work within Indiana Code 36-1-9-1, 
which is the State Purchasing Law governing cities, so our 
programs will survive any and all legal challenges; 


(d) The necessity to work within Indiana Code 36-1-12-1, 
. which is the law governing the awarding of public works 
contracts, so our programs will survive any and all legal 
challenges; and 


(e) The form and substance of any ordinances or resolutions 
to be presented to the Common Council of the City of Fort 
Wayne, Indiana, for the codifying of any and all programs 
developed concerning minority business participation. 


6. IMMEDIATE ACTION: The Board of Public Works of the City 
of Fort Wayne, Indiana, and the Director of cie” City's 
Department of Purchasing, and all other officers and 
employees of the City involved in the awarding of City 
procurement and construction contracts, are hereby charged 
with the duty of preparing specifications for such Citv 

- procurement and construction contracts that will encourage 
minority business participation. Thus, as a criterion for 
awarding contracts, the appropriate officers of the City 
shall prepare specifications that include minority business 
participation as a vital segment of those bid 
specifications. 


7. ATTORNEY GENERAL'S OPINION: Legal questions were raised 
as to whether or not the Ordinance previously submitted to 
the Common Council was in conflict with state law and met 
constitutional guidelines. Because voluntary affirmative 
action is an area of the law that is currently unsettled, 
the administration preferred, even in light of such legal 


questions, the passage of Ordinance. The administration was 
prepared, if necessary, to defend the Ordinance against 
legal challenge. Legal research indicates a court cannot 


render an advisory opinion as to whether or not voluntary 
affirmative action in City procurement and construction 
contracts is permissible under existing state law. 
Therefore, because of legal uncertainties of affirmative 
action plans, the administration shall seek an opinion from 
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the Indiana Attorney General on the legality of a minority 
business participation ordinance. The administration seeks 
this opinion with the understanding that while such opinions 
may be informative as to the Attorney General's position on 
such ordinances, an Attorney General's opinion is not 
binding in a court of law. Also, if legally possible, a 
similar opinion shall be sought from the United States 
Department of Justice. 


8. NEW LEGISLATION: The City Attorney of the City of Fort 
Wayne, Indiana, is hereby instructed to commence immediately 
the drafting of new legislation for submission to the 
General Assembly of the State of Indiana in January of 1984. 
This new legislation shall concern necessary amendments to 
the existing State Purchasing and Public Works Construction 
Laws so as to clearly allow for minority business 
participation programs. 


This document has been signed and made effective this 29th 
day of August, 1983. 


AUN e 


Winfield C. Moses, Jr., Mayor 
of the City of Fort Wayne, Indiana 


MBE/WBE STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 
BID DATE: 4/30/85 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits 15 percent ( 15 $), as a goal, of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 


e 


Name of Firm Type of Work 
Crouse Hines Co. 
1. Liverpool, N. Y. Airport Lighting Material 


2 Roy's Custom Fabrication, Inc. 
806 W. Plymouth St., Bremen, IN Fencing & Saw-cut Grooving 
3. Northside Trucking, Inc. : 


1037 W. 25th St., Indpls, IN Hauling Agg. Material, Dirt, & Asphalt 
4. W.R. Justice & Son Const. 
P. O. Box 974, Saginaw, MI . Seeding & Sod 
Submitted on; ¿APO 7 20 271 7.1985 


By McMala n-O'Connor Construction Co., Inc. 


(Company Name) 


James W. Heyde, Vice President 


(Name & Title of Person Authorized 
to sign) 


Business Address: P. O. Box 588 


Rochester, Indiana 46975 


Phone Number: 219-223-2171 
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Reference No. 


NON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, 
Zbulton eeng COUNTY 


The undersigned bidder or agent, being duly sworz on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 


Ine; 





Subscribed and sworn to before me this ... 20 -. day ci April :9 85 


My Commission Expires 
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PROPOSAL AND BID SURETY FORM 
PROPOSAL: 


In compiiance with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees. if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac- 
cordance with the prices stated herein. 


The Legal Advertisement. General Conditions, Instructions to Bidders. Information for Bidders, Speciz! Conditions, 
Specifications, and Plans applying form a part of this proposal. 


This proposai is supported by the following bid surety as required by law and Signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 
KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are heid and firmiy bound unto the City 


of ore Wayne, State of Indiana, in the A LU E er ee ee 
SE FIVE PERCENT (5X) OF TOTAL BID. PRICE. sees EE -—. Dollars, 





to be paid on demand to said City of Fort Wayne. its successors and assigns for which payment weil and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 


The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the undersigned bidder and the said bidder shail within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana. and shall secare the periormance of the same by bond or otherwise 
as may be required to the satisfaction of the City oi Fort Wayne, Indiana then this obligation shall be null and void; 


otherwise to be in full force and effect. Ez I ESRD A 1 
té surety is furnished. 


Sa it is necessary 
BID CHECK (ALTERNATE FORM OF SURETY): that a certificate authorizing the ~a ^ 





A ttorney-in-fact” 
Certified O to sign the bond accompanying the same. 
Cashiers Check (NOST o. ea. Re E invthensumpof ns ENE MM 7 EE E ede a 
uuu MM ERU Dollars 
MU E PE eT A SCR EE ENT MEINUNG ES Bank 
of 





Note: If Check is used as Bid Surety— Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 





D BIDDER 
EE oo. XUL 
INTERESTED IN PRINCIPAL 


THIS PROPOSAL 
(See 14—Signatures under General Conditons, etc.) 


List all Parties if Partnership 


e E EE EE EE ace SSES mm 4 
othe 





ER ESPTER 
MU CEN E. AC EL TUE ST. PAUL FIRE AND MARINE 
' INSURANCE COMPANY 
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Witnessed by: 


| 
Ci, UA EL ARMES Oe SURETY í P.O. BOX 55801 
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£Str&ul Si. FAUL F IKE, AND MAKINE INSUKANCE CUMPANY CERTIFICATE OF 


Propeny Lebit 385 Washington Street, St. Paul, Minnesota 55102 AUTHORITY NO. 
For verification of the authenticity of this Power of Attorney, vou may telephone toll free 800-328-2189 and ask for 
the Power of Attorney Clerk. Please refer to the Certificate of Authority No. and the named individual(s). 8 5 4 4 7 5 


GENERAL POWER OF ATTORNEY - CERTIFIED COPY 
(Original on File at Home Office of Company. See Certification.) 


KNOW ALL MEN BY THESE PRESENTS: Thai St. Paul Fire and Marine Insurance Company, a corporation organized and existing under the laws of the 
State of Minnesota, having its principal office in the City of St. Paul, Minnesota, does hereby constitute and appoint: 


R. Wayne Smith, John W. Sawyer, Jr., Ronald A. Smith, 
Betty Robertson, individually, Rochester, Indiana 


its true and lawful attorney(s)-in-fact to execute, seal and deliver for and on its behalf as surety, any and all bonds and undertakings, recognizances, contracts of 
indemnity and other writings obligatory in the nature thereof, which are or may be allowed, required or permitted by law, statute, rule, regulation, contract or 
otherwise, 


NOT TO EXCEED IN PENALTY THE SUM OF FIFTY MILLION 
($50,000,000) FACH 


and the execution of ali such instrument(s) in pursuance of these presents, shal] be as binding upon said St. Paul Fire and Marine Insurance Company, as fully 
and amply, to all intents and purposes, as if the same had been duly executed and acknowledged by its regularly elected officers at its principal office. 


This Power of Attorney is executed, and may be certified to and may be revoked, pursuant to and by authority of Article V,-Section 6(C), of the By-Laws 
adopted by the Board of Directors of ST. PAUL FIRE AND MARINE INSURANCE COMPANY at a meeting called and held on the 23rd day of January, 1970, 
of which the following is a true transcript of said Section 6(C): 


“The President or any Vice President, Assistant Vice President, Secretary or Resident Secretary shall have power and authority 
(1) To appoint Attorneys-in-fact, and to authorize them to execute on behalf of the Company, and attach the Seal of the Company thereto, 
bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof, and 
(2) To appoint special Attorneys-in-fact, who are hereby authorized to certify to copies of any power-of-attorney issued in pursuance of this 
section and/or any of the By-Laws of the Company, and 
(3) To remove, at any time, any such Attorney-in-fact or Special Attorney-in-fact and revoke the authority given him.” 


Further, this Power of Attorney is signed and sealed by facsimile pursuant to resolution of the Board of Directors of said Company adopted at a meeting duly 
called and held on the 6th day of May, 1959, of which the following is a true excerpt: 


“Now therefore the signatures of such officers and the seal of the Company may be affixed to any such power of attorney or any certificate relating 
thereto by facsimile, and any such power of attorney or certificate bearing such facsimile signatures or facsimile seal shall be valid and binding upon the 
Company and any such power so executed and certified by facsimile signatures and facsimile seal shall be valid and binding upon the Company in the 
future with respect to any bond or undertaking to which it is attached.” 
ROT 

VRE ai 






E "y IN TESTIMONY WHEREOF, St. Paul Fire and Marine Insurance Company has caused this instrument to be signed and its 
ës corporate seal to be affixed by its authorized officer, this 1st day of March, A.D. 1984. 


ST. PAUL FIRE AND MARINE INSURANCE COMPANY 


S. 


ZE 
ZS STATE OF MINNESOTA . 
E County of Ramsey 





GX Gli OS Vice President 
Ur UR & S 
Y NOS 
KONN 
On this th day of March ,19 85 , before me came the individual who executed the preceding instrument, to me 


personally known, and, being by me duly sworn, said that he/she is the therein described and authorized officer of St. Paul Fire and Marine Insurance 
Company; that the seal affixed to said instrument is the Corporate Seal of Said Company; that the said Corporate Seal and his/her signature were duly affixed 
by order of the Board of Directors of said Company. 


IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed my Official Seal, at the city of St. Paul, Minnesota, the day 


and vear first above written. 


MARY C. CLANCY, Notary Public, Ramsey County, MN 
My Commission Expires November 1, 1990 





CERTIFICATION 

I, the undersigned officer of St. Paul Fire and Marine Insurance Company, do hereby certify that I have compared the foregoing copy of the Power of Attorney 
and affidavit, and the copy of the Section of the By-Laws of said Company as set forth in said Power of Attorney, with the ORIGNALS ON FILE IN THE 
HOME OFFICE OF SAID COMPANY, and that the same are correct transcripts thereof, and of the whole of the said originals, and that the said Power of 
Attorney has not been revoked and is now in full force and effect. 


z TO AL. AMC 
AN EE IN TESTIMONY WHEREOF, I have hereunto set my hand this 






omm. 30TH APRIL 8 
on d CAE SUTURE. um dap of AENEAM er TX NT OO Secretary 


PW 


Only a certified copy of Power of Attorney bearing the Certificate of Authority No. printed in red on the upper right corner is binding. Photocopies, carbon 
Copies or other reproductions of this document are invalid and not binding upon the Company. 


ANY INSTRUMENT ISSUED IN EXCESS OF THE PENALTY AMOUNT STATED ABOVE IS TOTALLY VOID AND WITHOUT ANY VALIDITY. 
29550 Rev. 3-84 Printed in U.S.A 


General Form No. 96-2. 
Prescribed by the State 
oard of Accounts of in- 
diana. Revised 1949. 


Standard Questionnaires and 
Financial Statement for Bidders 


Prescribed by 


THE STATE BOARD OF ACCOUNTS OF INDIANA 


For use in investigating and determining the qualifications of bidders on 
public construction when the aggregate cost of any such work or improvement 


will be Five Thousand Dollars or more. 


These statements to be submitted under oath by each bidder with and as 
a part of his bid, as provided by Chapter 306, page 1248, Acts of 1947 


AUG ti x 
by.-Netfehan-0'Conper.Gonréraction,Compeny,. ned Base 


An Individual 
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Sec. 2 of an Act entitled “AN ACT concerning the awarding of contracts for the performance of public work and 
authorizing the board of accounts to prescribe certain forms to be used in ascertaining the responsibility of contrac- 
tors who submit bids for the performance of such work, providing for plans and specifications, providing for bids re- 
pealing certain laws and declaring an emergency.” (Approved March 13, 1947.) 


Sec. 2. Whenever the aggregate costs of any work or improvement will be five thousand dollars ($5,000.00) or 
more, for the purpose of enabling such board, commission, trustee, officer or agent to ascertain and determine which 
of the bidders submitting bids for the performance of any such public work is, in the judgment of such board, com- 
mission, trustee, officer or agent, the lowest and/or best bidder and to exercise intelligently the discretion hereby con- 
ferred on such board, commission, trustee, officer or agent each bidder shall be required to submit under oath with 
and as a part of his bid a statement of his experience, his proposed plan for performing such work and the equipment 
which he has available for the performance of such work and a financial statement. The statements hereby required 
shall be submitted on forms which shall be prescribed by the state board of accounts. The forms so prescribed shall 
be designated, respectively, as the experience questionnaire, the plan and equipment questionnaire and the contractor's 
financial statement, and shall be based, so far as applicable, on the standard questionnaires and financial statement for 
bidders as approved and recommended by the joint conference on construction practices, for use in investigating the 
qualifications of bidders on public construction work, and the forms so prescribed are hereby prescribed as the forms 
which shall hereafter be used by all such boards, commissions, trustees, officers and agents in obtaining the informa- 
tion which is required in the administration of this act. If the information submitted by any bidder on the forms here- 
in prescribed is found, on examination, to be unsatisfactory, the bid submitted by such bidder shall not be considered 
(Burns Statutes 1933, Sec. 53-109) Sec. 2, Chapter 306, Acts of 1947. 


DA Corporation 
Submitted by icMahen-0'Connor Construction Company, Inc. D A Co-partnership 


D An Individual 


EXPERIENCE QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of all answers to 
interrogatories hereinafter made. 


1. How many years has your organization been in business as a general contractor under your present business 


uude AA ALI A a a E A EE A 
2. How many years experience in...road.snd bridge... construction work has your organization had: (a) 
As a general contractor................. 60 EE ebe e 


3. What projects has your organization completed? 





CONTRACT AMT. CLASS OF WORK [waen COMPLETED) NAME AND ADDRESS OF OWNER 





Numerous contracts for the State of Indiana and various individuals, 





3-A. What projects bas your organization now in process of construction? 


CS 
CONTRACT AMT. | CLASS OF WORK COuP DNE NAME AND ADDRESS OF OWNER 








5. Has any officer or partner of your organization ever been an officer or partner of some other organization that 
failed to complete a construction contract?........... Bo p s If so, etate name of individual, other 


organization and reason therefor 


6 Has any officer or partner of your organization ever failed to complete a construction contract handled in his 


OND HATO (eel or. - eet IMA If so, state name of individual, name of owner and reason therefor 





TO THE BIDDER— 


The following forms of -questionnatres and financial statement are pre- 
scribed by the State board of Accounts in conformity with the statute set out 
on the preceding page. 


These forms, properly filled out and attested, must accompany each bid 
of five thousand dollars or more on any publie work. 


The forms are designed to cover all contracts for all kinds of work and the 
bidder is required to answer such questions as are pertinent to the work upon 
which he is bidding. The purpose of the questionnaire and financial statement, 
as set forth in the law, is to enable the awarding body to determine the quali- 
fications of the bidder to carry out successfully the contract'if the same is awarded 
to him. 


The bidder will find it to his advantage to answer fully all questions coming 
within the range of the work upon which he is bidding. Particular attention 
should be given the “Financial Statement” and the details relative to the assets 
and liabilities set out. This form is made in extensive detail so that the bidder 
may explain his assets and liabilities in proper sequence and in a uniform 


manner. 


T. M. HINDMAN, 
State Examiner 





. Small jobs only for verious individuels end EE 
9. For what cities have you performed work and to whom do you refer?... Rochester, Logansport, ` E 
.Ilymouth, Attice, Indianapolis, Peru, Greenc astle, Huntington, W abash, 
North Manchester; “Kentiend end Monbicelloh TM — X 0 9 RE 3. 425. TU EE 
10. For what counties have you performed work and to whom do you refer? LLL. 
ER ulton, Marshall, Miami, Huntington, Cass, Wabash and Newton Counties in Indiana . 
11. For what State bureaus or departments have you performed work and to whom do yousrefor( te x we eee 
LUPIS CE REIR. EE EE, M a 
eu c uer uM c Lu uc su P EE E ordo cur der 
JI A UU EM. CA ue oae E euntis) A 


12. Have you ever performed any work for the U. S. Government? Yes 


If so, when and to whom do you refer? 





YEARS OF 








INDIVIDUAL'S NAME PREDA OFFICE OP CONETI TION PE OF PORR? CAPACITY 
.Edwin C. Boswell | - President —— T N89 X b Complete Supervision jd Lo. a 
James W. Heyde |. Vice Pret. 2c ts: d M MS A AH e n M 
< Dayid Reyes — "| BDO. Cr p oe D Bridge Const. & Estimating |... 
ones Zink — 4 lo PROL Engbe $e]. bt Const. Supt, & Estimating `, 

Keith Thompson Supt. 32 Asphalt Supt. 

Lt Aides RE e afila de SOHC. Paving Duphot 7] eui epo 
BOSS Peteco E P pu ege TE. Asphalt Paving Supt, | e a 

Reginald Smith Supt. 12 a ho : 

Edwin Hevd ; Supt. i 

George Gephart Engineer 23 Supt. & Estimating 


PLAN AND EQUIPMENT QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of all answers 
to interrogatories hereinafter made. 


1. In what manner have you inspected this proposed work? Explain in detail. 


GE E ere aria ERE EE EA NES QE KR A A MR E E EE WR E RUN RU RUE bey A RUNS Ds EE E EE 


2." Explain. your plan or layout for performing the proposedswork eene 
Work will be performed in the manner and operational sequence normal 


E EE 


*4. Do you intend to do the hauling on the proposed work with your own forces?.. ..... PO DA OAL IG ` 
If so, give amount and type of equipment to be used... rá TELA XLE Deme roches 


*5. If you intend to sublet the hauling or perform it through an agent, state amount of sub-contract or agent’s 


contract, and if known, the name and address of sub-contractor or agent, amount and type of hj 





eguipment and 






— Rg ot NE ee eg IE AT Ok 
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*6. Do you intend to do the grading on the proposed work with your own forces?.____.... 
If so, give type of equipment to be used... MEE... p» 


eS. 


*7. If you intend to sublet the grading or perform it through an agent, state amount of sub-contract or agent’s 


contract, and, if known, the name and address of sub-contractor or agent, amount and type of his equipment and 
financial responsibility 7 Eer eh E 





EE, If 80, state amount 
of sub-contract, and, if known, the name and address of the sub-contractor GA and type of his equipment 
and financial responsibility ES atachedl 74. ect J 


9. From which sub-contructors or agents do you expect to require a bond?.. All E EE AN ort E. 
10. What equipment do you own that is available for the proposed work? 
QUANTITY ITEM Te EES | CONDITION ERE | PRESENT LOCATION 
LME 3777000 CER LL A e el £e. Roch PPP PA 
px do eS baled M Cae Lum ta) e RNa wes 
ce A UD MEME EE 
qud. Ce Ak A C RENE iS e D. ue y e m ae 
cw MEME uc qu X d Eo ME AT NA LA ved 
X f ul EAE UM DV D up p ur mw as D dM S C NS: cd 
ER AE PE LE Lo > 2 a dE AE m aa AA E VM e ur Lu 

Xo cu S TA AI o E e [e dL ou 

du X EE aru Wu ce MEL MERE x MN ee cdi 
e 2 | ZA Dien p Yel " Z ` " 


Z be WEEN BEE DP LR E EE AIN CN ee e EE MAE. Ae E 





11. What equipment do you intend to purchase for use on the proposed work, should the contract be awarded 
to you? Not anticipated. 





EE 
QUANTITY DESCRIPTION, BIZE, CAPACITY, ETC. ro deg 








13. Do you propose to rent any equipment for this work? Not anticipated . If so, state type, quantity 
and reasons for renting 


14. Have you made contracts or received firm offers for all materials within prices used in preparing your proposal? 


Do not give names of dealers or manufacturers._-...... NGC cede ot dd equ E CC NE LA EMT catur s e 


AA As gn Ver eg eg geg d Hee 


ation) 


STATE OF. 2. ndiana Ee x 








G nM ameb Wa Heyde TM IU LT Rie te E being duly sworn, deposes and says that he is 
Vice Presidente 1. L __of the above. .McMshan-O'Connor Construction Company, Inc. 
(Name of Organisation) 
and that the answers to the questions in the foregoing questionnaires and all statements therein contained are true 
and correct. 
Subscribed and sworn to before me this ____........- 3 0 day el Orel s 2.0 en e ER. 
AI ete GW (CC 4 CS RENE: 
ren A. Mattix Notary Public — 


ds a sia 


—————————————— — meena ne 


My Commission ertpires 





Contractor’s Financial Statement 


Submitted by.McMehan-O'Connor Construction Company, Inc. i [5 A Corporation 


D A Co-partnership 
D An Individual 


with principal office at............. Rochester, Indiana 





Condition at close of bonus. eC a EE i um gg 






ASSETS Dollars Cts 
1. Cash: (a) On hand $.12000:00 (b) In bank $189,112. (e) Elsewhere $.. Lja loji [ale] - 
2. Notes receivable (a) Due within 90 days... |} ALLL. 
(b)-Huejatter 90 e uo c Er Ax s car c et Pe BSG 8 E 
(o) East due EE EE EE e Eer Se EE DC 
$. Accounts receivable from completed contracts, exclusive of claims not approved for 
payment a HE TT AT IO |: 
4. Sums earned on uncompleted contracts as shown by engineer's or architect’s estimate! .. c ES : 
(a) Amount receivable after deducting retaingge LL 121z]h 13.13]. x 
(b) Retainage to date, due upon completion of contracts............. 1514819.) .— 
5. Accounts receivable from sources other than construction contracts... |. 2l4l9lo.15.13.1..... 
6. Deposits for bids or other guarantees: (a) Recoverable within 90 days. S S CM CMTIJIITTIe: 
(b) Recoverable after 90 days... | dll. Lee E s 
T. Interest accrued.on loans, seturities, ele keck T 6.10.18..13..1.-.... 
8. Real estate: (2) Used for business EE We ALQISITIO BL 
(b)i Not used for business purposes Wi ES ilo gl. =. 
9. Stocks and bonds: (a) Listed—present market ale. 
(D) Unlined te E Ee a e EES Ee 
10. Materials in stock not included in Item4 (a) For uncompleted contracts (present value)|......]..[4 19.14 14 13] - 
(b) Other materials (present value)... |... Ras. 
BE ck ca gle dE 0 3 AO e Gol AN O RD. | DASS ECKE 
I2. Furniture aud fixtures, EEN E e de + t DIS MP - 
EE cu Luo un. ume c to Ts DNE E SE EI "II 
Total assets........ hj2|3la |B|s || - 
LIABILITIES 
1: holes payable: (a) To:banks regular- 355 o fee ou oce vo xe occ 3.12.10.1 010/0101... 
(D Lo: banks tor PE emcees. e ll TT 
(c) To others for equipment obligations s | LLL LM Ll 
(d) To others exclusive of equipment obligations... s [Ll dl ll dl Ll 
X Accounts payable: La) Not past: due 05 $0, w^ o 0m s cu po Im 7,8|.9|1.]9.| | -.. 
(b) Fast dye o 4i Lo d EE E T LAS WEM y 
3. Real estate encumbrances.____...... Long term notes s a -2.-01.910.10.10. |. - 
Ee ett, o o do Reale. SEE AE MEC ub uer. ee S 1-01917.14 17.1 - 
5. Reserves Dillinge in Excess of Costs of Uncompleted Contracts ||} |] 9.8. h. |.. Zo 
e Capital Socie pala ap: (a) Common o o DCS $ 21411121001... 


DA Le uda A uu LU RE e ES Lo E eege 
(UO PEEL Eet a DKG $ FC et 
(d) Preferred de M M uu 


7. Surplus (net worth)..$5.399,058. less treasury stock at cost... dd ga i 28 

, 007,924.) Total liabilities... 3 3 2[8{si7| - 

CONTINGENT LIABILITIES 
l. Liability on notes receivable, discounted or sold... Lll. MN. 
2. Liability on accounts receivable, pledged, assigned or sold... lo c 
Ee lit Lu p. Sty. AON Rare EE ES SSC 
4. Liability as guarantor on contracts or on accounts of Other. cece Ll. SSC 
6 Other Ee ee A E I BS ml 
Total contingent liabilities. B 
9 





DETAILS RELATIVE TO ASSETS 





(8) op band seess E E 
1 Cash (b) deposited in banks named below 
(c) elsewhere—(state where)... BEE 
NAME OF BANK LOCATION DEPOSIT IN NAME OF | AMOUNT 
First National Bank... Rochester, IN .-/ McMehan-O'Connor. .... + 122,906». 
First. National. Benk pre EE, ME re OE VE EE E O 
Mos Cen Bank A a Cero o al A a al nel nn RAE 


k (a) due within 90 days... ene gue Sr 
2 Notes receivable (b) due after 90 des rc 9 cem 
(c) past due a eee __ sotohepemeesercosseees 

RECEIVABLE FROM: NAME AND ADDRESS FOR WHAT DATE OF HOW SECURED | AMOUNT 




















NAME AND ADDRESS OF OWNER NATURE OF CONTRACT CONTRACT | Be 
"xm Dept. wt Higuenya|  —— 0007 00 800 ASS O 3,136,868. | 375,704. 
UT O es dE NA A Wo cL EE (614,240. 
` Marion, PD. DZ Aviation. Commissionexs.......... Airport taxiway |. TB De, ir 2192 
vRewers Grow Ine. er ee ee SR 5f relocation - | 3 UR. Ls 152,207 y 
E A s CIT MN e DO EE A 4331 830.. v4 619,969. 
mo Am NRI ape cx rl UN E e cuc stad LE LOI E 
Have any ot the above been assigned, sold, or pledged?..... Yer x If so, state amount, to whom, and reason._.._......-.------- 





Sums.earned on uncompleted contracts, as shown by engineer's or architect's estimate: 











* 

(a) Amount receivable after deducting retainage eene $27,433. 
(b) Retainage to date due upon completion of contract... 0 15,589. 
DESIGNATION OF CONTRACT AND NAME AND | AMOUNT OF | AMOUNT | AMOUNT RETAINAGE AMOUNT EX- 
ADDRESS OF OWNER | ‘CONTRACT EARNED RECEIVED | WHEN CLUSIVE OF 

DIEN | AMOUNT | RETAINAGE 
In. Dept. of Highways B-1407 TITRE | 488,516..| 309,792. || 271,095. 1 Cur. | 15,589.. 17,218. 
Laketon Refining Corp. Tank | 86,499. | 72,389.| 95,174. | Cure | .. me 20,215. 
A ee 
Have any of the above been sold, assigned, or pledged?.....2€S.......If so, state amount, to whom, andiresnson 99 È 


First Nat'l Bank-Kokomo, IN- Collateral for working capital loan. 





rege 7 


DETAILS RELATIVE TO ASSETS (Continued) 
A eee 











5 "| Accounts receivable not from construction eupiraes LLL $249,053. 
RECEIVABLE FROM: NAME AND ADDRESS FOR WHAT WIEN DUE AMOUNT 

..Morgan Durrell Eouip. Co., Cincinnati, Ohio |... |. Sale of Equip. Current | |. 41,500. 
Ap. Dept. of Highways - Indianapolis, IN |... |. Blacktop of E Maa E 22,034, 
PODALO Hawkins, Cayuga, INE o o 04 Le hs SS Sale of Long gU DERI 21,500, 
«¡BAR Y. Bros..Const, CO. Terre Heute, DE s... QUID RENTAN ok... e Vr POLES 19,950. 
WAS ER. O a A IN o o o eec: BSO q os IA MA 19,442, 
pip m NAAA DD ECO al LAO DA de ae et SEMEL Eé 195303. 

Various Various e 105,304. 
What ROO Ee EE $ 





DEPOSITED WITH: NAME AND ADDRESS FOR WHAT AE AMOUNT 





Trans World Airlines 


Newton County REMC 


A&M Permit Service, Springfield, IL POPPIES ay e euge We EE 











8 Res) estate] (a) Usca Lor business purposes . —— $1. 0. L0 ee $ 126, 786 

book. value | (b) Not used fot business. purposes RS UE. I 0,517. 
IMPROVEMENTS 
DESCRIPTION OF PROPERTY I] TOTAL BOOK 
NATURE OF IMPROVEMENTS BOOK VALUE VALUE 
r APPEAR LE ACRES O TTA Ee Repair buildings 1 REN OF. |. EH tee. 
O E E Re A HODER Ten cdi cela ates et elem: E c 7,989. 
3 RR A Ses M. i c m ONE E AO 2,4538. 
4 





ABBEBSED 
VALUE 





LOCATION HELD IN WHOSE NAME 











* List separately each item amounting to 10 per cent or more of the total and combine the remainder, 


11 
E SS eS eI ERPS PETER TII — KEE E 


ZC" LIA, a 
v LR RC TY 









Stocks and bonds: (a) Listed—present market S| Ly Yc oases atte Nune i ML. C. $53 kd 
(b) Unlisted— present Y cc tintin enteren ettr mem tn 
















PRERENT 
"T UAN- 
MA "e ITY 


PAR 


OG 
DESCRIPTION VALUE VALU 


AMOUNT 


EE Ke Ee [a ye erga E NS ila a 


AMOUNT 
WHO HAS POSSESSION IF ANY ARE PLEDGED OR IN ESCROW, BTATE FOR WHOM AND REASON PLEDGED ORIN 
ESCROW 





E ee 





Materials in stock and not included in Item 4, Assets: 
(a) For use on uncompleted contracts (present EE Delle Sane EE $- 2:1: na 
(b) Other materials (present value) 


Ceo eege eidele EES EE EEN Eeer 





DESCRIPTION OF MATERIAL QUANTITY 


EE A een nc a ETE teen 


ES SEET Pe WC 
For Construction Work ` he E E E id ir E EDIT 
geregates and deferred job costs 49,443 


A > é 
EE ETE CA AAA 


LI Eauipment at book valig AA a _— a $1,197,360. 


UAN- 
ITY 










DEPRECIATION BOOE 


DESCRIPTION AND CAPACITY OF ITEMB DE AED OFF VALUE 





Ken KEE eR cM ea Ee PT E PA SN SQ aia (NS i aR AT 


Eelere EE EE E, E eerste or dd la EE e d 


o A Fas peii M Ke dun aUo ee pa toner TAR MU ideis 













a : Yes 
Are there any liens against the above? If so, state total amount. total Serves. ag... E Ll. 
y ‘ EN 38 T5r wor Ing de {tal Ioen. 
© M two or more items are lumped above, give the sum of thelr &:-5. 
12 


O m mmm PRO a Er 


- DETAILS RELATIVE TO ASSETS (Continued) 
be 











| TOTAL ASSETS $ h 232.857. 
E A IR ASAS 
DETAJLS RELATIVE TO LIABILITIES 


TO WHOM: NAME AND ADDRESS 
First National Bank - Kokomo, IN Equip. & Receivables Current 1,100,000. 


momen anew wr wn n en hewn wr nnn n een en nnn nn nen nw r enn rg, CEA dE Le 


e Bank - Culve IN 





— ees 


E EE e EE sigo. 

2 Accounts parable ten ae E T O M ee ee e i 

eee 
DATE 


TO WHOM: NAME AND ADDRESS FOR WHAT SE AMOUNT 






















INTEREST INBURANCE BLDGS. 4 FIXT. PLANT DEPR. 
y y (DECORS or da EEEE Ee EE 
6 | Capital stock paid up| Ee a E DEE 







BEE EE 
TOTAL LIABILITIES $ 4,232,857. 
RIRS ARA ANA A E T 





If a corporation answer this: 


Amount for which incorporated.............. BE e eed eroe E SC 
Capital paid Ee eet Eeer E ce $105,200... 
Wied deaur Nor IA NE NE ur eu. dicte ls adis c E 
In what La ca Aa EE 


Names and titles of all persons having authority to execute and reccipt estimate vouchers and to conduct other 


business for the corporation, including its officers, the signatures of whom are legally binding. 


Chapter 215, Acts of 1029, and Acta 'amendstory-theretoT. Lu. Lis A S Lr eese tec necessita Deum EE 
ee 


If a co-partnership answer this: 


ye Ge WEN Ee ee RE ans Ue cna E MERE ua eft Cnc A ae 


State whether co-partnersbip. is general, limited or geing, s- r ea e e ea enterado 


Give the names, addresses and proportional interests of all parties: 


Name Address Share 





T NE a EE cog ied i eur a ec UE i ere E $c 
14 





Give names and titles of all persons having authority to execute and receipt estimate vouchers and to conduct other 
business for the partnership, the signatures of whom are legally binding. 


The undersigned hereby declares that the foregoing is a true statement of the financial condition of the individual, co-partnership or 
corporation herein first. named, as of the date herein first given; that this statement is for the express purpose of inducing the party to whom 
it is submitted to award the submittor a contract; and that any depository, vendor or other agency herein named is hereby authorized to supply 
such party with any information necessary to verify this statement. 


NOTE: A eopartnership must give firm name and signatures of all partners. 
A corporation must give full corporate name, signature of official and affix corporate CCT emma 
seal. 









SEAT s EE = | 
BB 
Ee 


LEE EE EE being duly sworn, deposes and says 
that. the foregoing financial statement, taken from his books, is a true and accurate statement of his financial condition as of the date 
thereof and that the answers to the foregoing interrogatories are true. 

Subscribed and sworn to before me this 


(Applicant must sigo here) 


Notary Public 
MR MM Pee ME M M AIME ML x on O EMT 
Affidavit for Co-Partnership 
EK E UE TE NUTUS. | 
88 


COUNTY ORE TA M LM S EUM. 


MEE A being duly sworn, deposes and Bays 


that he is a member of the firm of. 


with the books of the said firm showing its financial condition; that the foregoing financial statement, taken from the books of the said 
firm, isa true and accurate statement of the financial condition of the said firm as of the date thereof and that the answers to the fore- 
going interrogatories are true. 





Subscribed and sworn to before me this GE EE i 
(Member of frm must sign here) 
EE A Gs EE E LES 
O Marc ane MEE Notary Public 
Affidavit for Corporation 
STATE OF. IBUlBpet Uno 1 E 
88 

COUNTY OP Fulton. . [ll ones a | 
ENE oe Heyde |. o O sc u^ c M S M nu duly sworn, deposes and says that he is 
Vice Pres. .. of the McMahan-O'Connor Construction Compeny, Inc. LL. ie te 





poration described in and which executed the foregoing statement; that he is familiar with the boo 
its financial condition; that the foregoing financial statement, taken from th 
statement of the financial condition of said corporation as of the date there 
are true. 


of the said corporation showing 
rporation, 18 a true and accurate 
aud that the answers to the foregoing interrogatories 







Subscribed and sworn to before me this 


620/88 1 1 





Required Assurance to be Included in all Bid Proposals. This firm 
assures that it will utilize not less than 15 % of Minority Business 
participation. 

CERTIFICATE OF BIDDER for the above: 
BIDDERS NAME McMahan-O'Connor Construction Company, Inc. 
ADDRESS P. O. Box 588, Rochester, Indiana 46975 


IRS NUMBER 
uerum A EW eo 


NOTE: The penalty for making false statements in offers is prescribed - 
1n*1890.5. C!" TOOT. 

The City of Fort Wayne Board of ufo Commissioners, in accordance 
with Title VI of the Civil Rights Act of 1964, 78 Stat. 252, 42 U.S.C. 2000d 
to 2000d-4, and Title 49, Code of Federal Regulations, Department of Transpor- 
tation, Subtitle A, Office of the Secretary, Part 21, Nondiscrimination in 
Federally-assisted programs of the Department of Transportation issued pur- 
suant to such Act, hereby notifies all bidders that it will affirmatively 
insure that in any contract entered into pursuant to this advertisement, minor- 
ity business enterprises will be afforded full opportunity to submit bids in 
response to this invitation and will not be discriminated against on the grounds 
of race, color, or national origin in consideration for an award. 

The proposed contract is under and subject to Executive Order No. 11246 
of September 24, 1965, equal opportunity clause, and to Title VI of the Civil 
Rights Act of 1964. 

Bidders are hereby notified that all bids may be rejected if the lowest 
responsive bid received exceeds the engineer's estimate by more than 7% and 


it is determined that an award of contract would cause excessive inflationary 


IB-6 


CONSTRUCTION 









DESIGN 
222 NO. NEW JERSEY, SUITE 100 
INDIANAPOLIS, IND. 46204 


PLANNING TELEPHONE: 634-9912 AC 317 


RICHARD B. WETZEL, P.E. 
FORT WAYNE MUNICIPAL AIRPORT 
BAER FIELD 
Fort Wayne, Indiana 
RUNWAY 13 EXTENSION 
PAVING AND ELECTRICAL 
AIP Project 3-18-0022-04 


Addendum No. 1 
TO ALL BIDDERS: April 10, 1985 
Item No. 1 


In the ADVERTISEMENT FOR BIDS, the bid receiving and opening date 
shall be changed from April 16, 1985 to April 30, 1985. 


Receipt of this Addendum must be acknowledged in your proposal. 


Pita amni) 


Michael W. Buening, 
Project Engineer 


Jug NOS Ene 


A 





i EEE e A NA ig 
De gu 







DESIGN 





222 NO. NEW JERSEY, SUITE 100 
INDIANAPOLIS, IND. 46204 


PLANNING TELEPHONE: 634-9912 AC 317 


RICHARD B. WETZEL, P.E. 
FORT WAYNE MUNICIPAL AIRPORT 
BAER FIELD 


Fort Wayne, Indiana 


RUNWAY 13 EXTENSION 
PAVING AND ELECTRICAL 


AIP Project 3-18-0022-04 


Addendum No. 2 April 22, 1985 


TO ALL BIDDERS: 


No. 1 


Item 


Replace the Itemized Proposal pages P2 and P3 with the enclosed Revised 
Itemized Proposal pages. 


No. 2 


Item 


Item 


Revise the Fencing Plan on Sheet No. 10 of the Plans in accordance with 
Sketches No. 1 and No. 2. 


No. 3 


Change all mention in the Plans and Specifications concerning Porous Back- 
fill No. 7 to Porous Backfill No. 8 conforming to IDOH Section 903.02, 
Gradations. 


No. 4 


Item 


Change Note No. 7 on Sheet No. 2 of the Plans to: Staging Area shall be 
a minimum of 800' from centerline of the runway. 


No. 5 


Item 


Item 


The barricades mentioned on Sheet No. 3 of the Plans shall be IDOH Type 
II with high intensity, flashing/steady burn lights with two 50-pound sand 
bags. Also eight split yellow/red lenses will be required. 


No. 6 


The concrete pavement from Sta. 105400 to Sta. 107400 shall be 8" Rein- 
forced Portland Cement Concrete Pavement (New Item P-501-5.1c). The sub- 
base shall be corrected 6" to compensate for the thinner pavement. 


Addendum No. 2 
April 22, 1985 


Page 


Two 


No. 7 


Item 


On Sheet No. 7 of the Plans, change the Type H and Type F joints between 
Sta. 81498 and Sta. 83+23 to Type D or F. 


No. 8 


Item 


The removal of the lenses on the existing runway edge lights will be done 
by others. 


No. 9 


Item 


On Sheet No. 9 of the Plans, delete all notes and details that pertain to 
striated marking. Also, correct Sheet No. 9 in accordance with Sketches 
Nos 3wthrouahs Nos T. 


No. 10 


Item 


In the Plans and Specifications, delete all mention of temporary lighting. 
Temporary lighting will be supplied by others. 


No. 11 


Item 


Item 


Change General Note No. 8 on Sheet No. 3 of the Plans to: No mounds of 
earth or stockpiles higher than 3 feet above grade will be allowed on the 
construction site. Stockpiles shall be marked with barricades. No stock- 
piles will be allowed southeast of Sta. 89400. 


No. 12 


Item 


Change General Note No. 9 on Sheet No. 3 of the Plans to: All equipment 
shall be located in the staging area during non-working hours. 


No. 13 


The construction operations shall be done in 2 sequences. The first sequence 
will be excavation, paving and other construction activities between Sta. 
89+00 and Sta. 118+00. The localizer at Sta. 86+00 and the existing Runway 
13 will remain active during this period. When paving is completed in 
Sequence 1, Sequence 2 will begin. Sequence 2 will be the finishing of the 
excavation and paving operations between Sta. 81+00 and Sta. 89+00 and 

the remainder of all construction activities to complete the project. At 
the beginning of Sequence 2, the Runway 13 threshold will be relocated. 

The contractor will at this time, place the temporary markings and oblit- 
erate the existing marking that is associated with the relocated threshold. 
Sequence 2 will not begin until after July 22, 1985. Delete mention in 
Critical Operations on Sheet No. 3 of work before construction begins. 


Addendum No. 2 
April 22, 1985 


Page 


Three 


No. 14 


Item 


The contractor shall remove the localizer and the localizer equipment 
shelter. This work shall be incidental to the Unclassified Excavation 
Item. This work will be coordinated with Federal Aviation Administration 
personnel. 


No. 15 


Item 


Item 


Additional earthwork including placing fill at future Taxiway "C" that is 
not shown on the cross sections will be required. The quantity for Item 
P-152-4.1, "Unclassified Excavation", has been adjusted. Unclassified 
Excavation will be paid at cubic yards of cut. Delete all mention to pay- 
ment as Plan Quantity. 


No. 16 


Water utility work is anticipated to occur within the project limits. The 
contractor shall coordinate his work with the utility involved. 


No. 17 


Item 


Item 


The contractor shall install a 5KV 50 amp, porcelean enclosed, non-indi- 
cating high voltage cutout with solid link to be used as a manual ground 
for grounding one side of the series loop at the load side of the series 
cutout. Extension of the existing home-run cable may be required. Cost 
of high voltage cutout shall be included in the unit price bid for series 
cutout. 


No. 18 


Sketches No. 8 and No. 9 show revisions to Sheet No. 12 in the Plans. The 
revisions include deleting the VASI-4, 8 threshold lights, counterpoise, 
cable and duct. Also, the revisions add one set of REIL lights, one set of 
PAPI-4 light units and 135 feet of 2" conduit. 


No. 19 


Item 


The REILs to be provided shall be installed in accordance with AC 150/5345- 
51 and AC 150/5340-14B and shall be L-849, Style A, manufactured by Multi- 

Electric Mfg., Inc. The REIL bid item shall include wire, duct, trenching, 
connection to power supply circuit breaker panel, junction box, and an ad- 

justable current sensing circuit. 


Addendum No. 2 
April 22, 1985 


Page 


Four 


No. 20 


Item 


The REIL current sensing circuit shall be for the on-off control of the 
REILs. It will sense the current in the runway series system and will be 
capable of adjustment to turn the REILs on at Step 4 or 5 of the runway 
light system. 


No. 21 


Item 


The REIL installation shall be subject to inspection by Federal Aviation 
Administration personnel. 


No. 22 


Item 


The PAPI-4 to be provided shall be installed in accordance with Draft AC 
150/5345-28D and shall be an L-880, Style A, Class II model. The PAPI-4 
bid item shall include wire, trenching, power supply circuit breaker panel, 
PAPI-Runway System Interlock Relay, and all requirements of the United 

REMC to connect to the power source. 


No. 23 


Item 


The contractor shall supply PAPI-Runway System Interlock Relay which shall 
contain a 30/45 watt isolation transformer located at a nearest edge light, 
wiring between the transformer and the PAPI power supply panel, a magnetic 
contactor and any other circuitry. The Interlock Relay shall sense the 
runway light current and stop the operation of the PAPI units during night 
time when the runway edge lights are not operating. The interlock relay 
current sensing circuitry shall be located in the weatherproof enclosure 
provided 240-volt power to the PAPI and REILs. 


No. 24 


Item 


Item 


The power supply breaker panel shall contain circuit breakers sized accord- 
ing to manufacturer's recommendations for the PAPI and REILs. The panel 
shall be a weather proof enclosure with minimum dimensions of 18" high, 

14" wide and 6" deep. It shall be mounted on two legs equipped with break- 
able couplings. 


Ho. 25 


Item 


The PAPI and REIL equipment shall have footings as the VASI-4 footings 
shown on Sheet No. 13 of the Plans. 


No. 26 


The power and control cable between PAPI equipment and between REIL equip- 
ment shall be sized according to manufacturer's recommendations. 


Addendum No. 2 
April 22, 1985 
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Five 


No. 27 


Item 


The contractor shall permanently mark the aiming angles on the PAPI light 
units. 


No. 28 


Item 


The REIL installation shall be subject to inspection by Federal Aviation 
Administration personnel. 


No. 29 


Item 


L-867 light fixture bases with a 20" depth are acceptable. 


No. 30 


Item 


The connection between 2" and 4" PVC ducts shall be done with reducer 
fittings. 


No. 31 


Item 


The stake-mounted light at Sta. 89455 shall be deleted and replaced with 
a base-mounted light. 


No. 32 


Item 


Item 


Change Note No. 2 of Sheet No. 2 of the Plans to: Batch Plant shall be 
obstruction lighted in accordance with AC 70/7460-1 and shall be no taller 
than 45 feet and shall be set in the staging area no less than 1000' from 
centerline of Runway 13. 


Nos 33 


Item 


Change the Stockpile Haul Route on Sheet No. 2 of the Plans in accordance 
with Sketch No. 10, 


No. 34 


Item 


The maximum height of construction equipment shall be 20 feet. Equipment 
with greater heights will require notification and acceptance by the engi- 
neer, Federal Aviation Administration, and the airport. 


No. 35 


The temporary lighting on Sheet No. 2 of the Plans, provided by others, will 
be located at the relocated threshold, approximate Sta. 67+00. 


Addendum No. 2 
April 22, 1985 
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Six 


No. 36 


Item 


Change all mention of displaced threshold to relocated threshold in the 
Plans and Specifications. 


No. 37 


Item 


Change the wording “when work is performed within 80' of existing pave- 
ment" to "during Sequence 2 of construction procedures", in Note No. 3 
on Sheet No. 3 of the Plans. 


No. 38 


Item 


Item 


Change Note No. 1 of Critical Operations on Sheet No. 3 of Plans to: 
contractor shall notify the resident inspector 48 hours in advance of any 
work performed southeast of Sta. 89+00. The inspector and the airport 
shall notify the Federal Aviation Administration for issuance of NOTAMS. 


No. 39 


Item 


On Sheet No. 4 of the Plans, the variable slopes shown off of pavement sur- 
faces are 1.5% minimum and 5% maximum. 


No. 40 


Item 


On Sheet No. 5 of the Plans, the existing runway has a profile grade of 
0.0%. 


No. 41 


On Sheet No. 5 of the Plans, the grading northwest of Sta. 107+00 shall 
have a maximum slope of -5.0%. 


No. 42 


Item 


On Sheet No. 7 of the Plans, all doweled longitudinal construction joints 
within 25 feet of the edge of pavement shall be changed to a doweled-tied 
construction joint with 1 1/2" Dia., 22" long dowels, and #8, 36" long 
tie-bars alternating at 15" centers. 


No. 43 


Item 


On Sheet No. 9 of the Plans, add Note No. 7, "The contractor shall obliter- 
ate the remaining existing touchdown markers and all relocated threshold 
marking as required. 


Addendum No. 2 
April 22, 1985 


Page 
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No. 44 


Item 


Add to Section 108-3.9 of the Specifications the following: (g) The con- 
tractor shall determine the insulation resistance of the existing runway 
light circuit before connecting any new cable. 


No. 45 


Item 


Item 


On Sheet No. 12, Note No. 8, replace the wording "it is recommended that 
a heat shrinkable tubing with internal adhesive to be", to "a heat shrink- 
able tubing with internal adhesive shall be". 


No. 46 


Item 


On Sheet No. 12, Note No. 12, the note should start as follows: "Base 
mounted lights shall have at least three 1/4" minimum..... " 


No. 47 


The breakable couplings required on the light fixture detail on Sheet No. 
13 shall be a Class "A" breakable coupling. 


No. 48 


Item 


Item 


The contractor shall tag and number the new light fixtures as directed by 
the engineer. 


No. 49 


Michael W. Buening, Project Engineer 


The secondary wire connection in the light fixture detail on Sheet No. 13 
shall not be taped. 





ITEMIZED PROPOSAL 
FORT WAYNE MUNICIPAL AIRPORT RUNWAY 13 EXTENSION 
AIP 3-18-0022-04 PAVING AND ELECTRICAL 


ee a UNIT PRICE AMOUNT 
NO. NO. DESCRIPTION UNITS QUANTITY 
M-100-4.1 100.0 Mobilization & Demobilization LS ] 
M-102-3.1 263.0 Pavement Removal SY 809 
P-152-4.1 204.0 Unclassified Excavation CY 22,000 
P-401-6.1a 249.4 Bituminous Surface TN 399 
P-401-6.1b 249.2 Bituminous Base TN 14,030 
P-401-6.1c 252.0 Scarify Existing Asphalt SY 2,418 
P-603-5.1 265.0 Bituminous Tack Coat GAL 3,890 
P-501-5.1a 261.2 14" Portland Cement Concrete 

Pavement SY 38,528 
P-501-5.1b 262.0 Saw-Cut Grooving SY 37,556 
P-501-5.1c 257.0 8" Reinforced Portland Cement 

Concrete Pavement SY 34333 
P-620-5.1a 277.0 Runway Painting SE 64,857 
P-620-5.1b 277.5 R/W Marking Obliteration SF 36,595 
D-705-5.1a 465.0 6" Perforated CSP LF 4,930 
D-705-5.1b 465.0 6" CSP EF 802 
D-705-5.1c 463.5 Porous Backfill, No. 8 CY 14534 
F-161-5.1a 300.0 47" Farm Field Fence LF 6,127 
F-161-5.1b 305.0 24' Double Gate, 47" FFF EA 2 
F-162-5.1a 309.9 42" Chain-Link Fence LF 991 


F-162-5.1b 315.0 24' Double Gate, 42" Chain- 
Link Fence EA ] 





“AA 

SPEC. 

40. 
.-108-5.1a 
.-108-5.1b 
.-110-5.1a 
.-110-5.1b 
.-110-5.1c 


.-125-5.1à 


--125-5.1c 
--125-5.1d 
.-125-5.1e 
L-125-5.1f 
T-901 -7.1 
T-904-5.1 
T-905-5.1 


IN. 
CODE 
NO. 


613.0 
614.0 
649.0 
651.6 
650.5 
660.0 


630.0 
666.0 
664.0 
640.2 
501.1 
503.0 
504.5 
101.1 


DESCRIPTION 
l/c, #8, DEN Cable in Duct 
#8, Counterpoise, in Trench 
4-Inch, 4-Way Duct 
2" Steel Conduit 
2" PVC Duct 


H.I. R/W Light, Base Mtd. 
L-862 


Series Cutout 

PAPI-4 

REILS 

Junction Box 

Mulched Seeding 
Sodding 

Topsoil 

Field Office, 120 SF 


TOTAL 


UNITS 
LF 
LE 
LF 
LF 
LF 


EA 
ES 
SET 
SET 
EA 
MSF 
SY 
CY 
MOS 


QUANTITY 


5,476 
5,278 
390 
195 


4,944 


3l 


2,648 
3,359 
1,436 


UNIT PRICE AMOUNT 


WORDS NUMERALS 
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NOTES 


1. Aiming and reference lines are taken from a horizontal plane. 
2. Contractor shall verify the obstacle clearance reference line. 


3. Each light unit shall be aimed outward into the approach zone parallel to R/W " 
within * 1/2 degree. 


4. The beam centers of all light units shall be within * 1 inch of a horizontal plane. 


5. The front face of each light unit shall be located within * 6 inches of a line per- 
pendicular to the R/W G. 


LAOL GING DES 


Aocenmauo "EC Skalo O 


M 


= 
ASS 
/ 


SNREICAD 
LOCA TIO 
x 
| 
| — 
ae 
De 3 
SÉ 
Cé 


N 


Ce 
Vite EEE? THIG 





te FOIE KE Fall 


z 
| 
i 

















ITEMIZED PROPOSAL 


Supplementing the enclosed Contractor's Bid Form No. 96, the undersigned 
submits the following itemized proposal upon which the bid is based. The 
undersigned further acknowledges that he is fully aware of all conditions 
existing regarding the project, and has full understanding of all work to be 
done as outlined in the plans and specifications for the project: and further 
agrees that any change orders to the contract authorized by the Indianapolis 
Airport Authority shall be based on the following schedule of unit prices 
where applicable. 

The undersigned shall complete the following statement by checking the 
appropriate boxes: 

(1) The undersigned has (x) has not ( ) participated in a previous 
contract subject to the equal opportunity clause prescribed by Executive 
Order 10925, dated March 6, 1961; or Executive Order 11114, dated June 22, 
1963: or Executive Order 11246, dated September 24, 1965. 

(2) The undersigned has (X has not ( ) submitted all compliance reports 
in connection with any such contract due under the applicable filing reauire- 
ments; and that representations indicating submission of required compliance 
reports signed by proposed subcontractors will be obtained prior to award of 
subcontractors. 

(3) If the undersigned has participated in a previous contract subject 
to the equal opportunity clause and has not submitted compliance reports due 
under applicable filing requirements, the undersigned shall submit a compliance 
report on Standard Form 100, "Employer Information Report EEO-1", prior to 


the award of contract. 


P-1 





L V3 99493 Jul] 
-Uuteu) ,zp “3129 e[qnod bé Dat qU'S-c910-d 





GC" 96S Gg' 96S sjue9g SATA ÁQuoM] Y 
SZe[TTOd XTS Á4eurN PSIPUNH SATA 





































SE eU9 Squao ƏATƏM} pue SIeTTop XFS | 166 31 aduay xyul1-uteu) Zb 6'60€ P?L'G-291-4 
EME SERE SET Tiuoni pexpung XTS | 2 va ddd £p 'e3e9 e|qnog yZ Dat QL'S-09174 
BR OWENS CAN squa) SATA A4xrg Y SaeTTOG OML | 1219 11 32u84 platy U4ej fp 0O'00€ Pl'S-191-3 
et'oeg'ne erg | sque) Daat P SaeTTog ussyxts | ves‘ L A9 8 “ON “LLIJADEG Sno4od S'£9p 2L'8-S0/-Q 
Le | sque) ano *? SJe[[oq eutN | 208 41 di 19 0'S9v 3q1'5-S0Z4-Q 

ST sque) euo A34TUL Y SABTTOU XFS | Ot6'v 4 dS9 pa3?40j49d 49 O'S9p eL°S-SOL-A 

09° 426 [99 | sque) qu314 | S6S'9€ 4S uor3e4o3:[q0 BulqueW M/Y S'LLZ SL'S-029-d 
Lë Heer Io | squey ÁqQuewp | 49879 as BurquLeg Áemung 0/42 PL'$-029-d 
0°S29* 28 6L te bup ëällëd, an x saeTrog amo f4UoM], ere ec AS SE ee d aA o cu E 
On 6QT En ET Sina ueo3JrI pue Zetto ƏUO | 9GG‘/E AS butAo049 INJ-MPS 0°292 4L°S-LOG-d 
bas ee ouo A3üoAog 9 SIVBTTOC ont Dau, pe E 93943409 JUau3) e od epo 1 8-108-g 
[EE ES squay Zon | 068*€ 1v9 30) 19%] snouiunjig 0'997 1°S-€09-d 
Ot HE6 ST eae. M s}uə9 Zum | 8lv'2 AS yieudsy but3six3 Ájlaeos 0'282 21'9-10t-d 
On 220% eet mm — | squa) 10 Y saettod Zar, OO‘ VL NL 9seg snoulwnytg 2'6t2 QL'9-l0t-d 
| 9076€ | $4ue) 43TH *? SaeTTod SUTN Dart, | 66€ NL 93ejJ4ng snouiunjig '6v2 ?l'9-L0t-d 

Er Ion | squa) eoxup pue saettoq moi | O000'2c AD UOL}eARDXZ parjrisse[out O'vtO2 L*v-2Sl-d 
EETA sjue) XTS Á4eutN pue saeqtroa mog | 608 AS [eA0u3y JuəwðAed 0'`E9Z L°€-20L-W 

OLHO EGT A QOSEQTPUED yuanes pue &IWTI frot | SI uoij3ezi[Iqoueg 9 UOLJeZLLLQON O'OOL L*b-OOL-W 
SE E NON Eu END NOLLdTV2S3Q “ON “ON 
3009 “93dS 

LNNOWY 39IMd LINN NI Wi 
1491419373 ONY 9NIAVd | v0-2200-81-€ dIV 

NOISN31X3 EL AVMNNY 1Y0dYIV WdIJINAW 3NAVM 1904 


1vSOdO0uUd Q3ZIW3LI 








WLOL 





















06 ` €€969S6 ST squad Zen Y SIPTTOP 
99199 ZA perpuny 1021 puesnoyy 
IS ALLE peugunu eurN UOTTTTW 9uo 
gs geG'c URN ern o iow cen 9 SOW JS OZL *921430 PLALY ALOL 
ng'ttg*Z NA 34204 Y SABTTOP SATs aM à Ltosdo, ene  ['S-S06-1 
9L'get*g Sa ded Zodi % SIBTIOP OML | 6St'€ AS Butppos 0'£0S  l'S-v06-1 
Ja PL AW Be dA SIBTTOP MOF AjueML | gyg*2 4SW buipees paydinw LLOG  1'Z-106-1 
ol: 0g a cuu um e V3 xog uoljzoune 2'0$9 Jjl'S-S2l-1 
69" CIGR Ce o OSEE Rue HN 13S S1134 0'099 Əl'S-SZL-7 
. € H d 
g9' t9n* LT 89' Ton T| ue REC e E 13S y-IdVd 0°999 pi'S-s21-1 
09°€Sg ; EREECHEN $1 1n03n) salues 0'0£9 O['S-SZ21-1 
qt'£2zL qi n6" fA sai ano, Á49uIN 8 Le V3 ¿98-1 
SIeTTOP nog AQUeASS pəspunų snog "DIN dap “14617 M/Y “ITH 0099 eLl'S-S21-1 
H 99° tizfet In: EN 19N0 JAd .2 S'0S9 9L*S-OLL-1 
31 1inpuo) 193995 42 9°LS9 4L°S-OLL-1 
Ss oe ee o ox n 1nd fonc "mutt 0'69 EUSO? 


41 yduax] UL “estodaazuno) “gg Org 4L'S-801-1 


yong UL 9[Q?) AAG *g4 *2/L Q'£I9 PL s-801-1 
S SIS AE O A de Pes Sere eee ud 
SLINA NOILdIWN2S3d "ON "ON 


3009 "93dS 
"NI VV 


SIVY 3NNN 





qe 
Oc" 46 
vun: ¢ 
NOS Mel s 


INNONV J9IMud LINN 





The undersigned further agrees to complete all work for the project in 


80 working days. 


The undersigned hereby acknowledges receipt of the following Addenda: 


No. H Dated: April 10, 1985 
E Sy ar PARE RA. IS so - 
No. 2 Dated: ^ April 22, 1985 


FEO A A NEES 


No. Dated: 
SAA CAER SECC RENTAS LB > E A E. APS | 


IN TESTIMONY WHEREOF, the bidder has hereunto set his hand this 30 


o 07 


McMahan-O'Connor Constrvétion Company, Inc.: 





Individ 
(Seal) 
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GENERAL BID FOR PUBLIC WORK Form No. 96 Revised (1964) 
Prescribed by the State Board of Accounts 
CONTRACTOR’S BID 


on |. .P8ving and electrical ` 





Insert class of work 


tt Rochester OS , Indiana, April — 30 19 85 














to belocated |... Tog cai soe CaP IN. E 


according to the plans and specifications prepared by Wetzel Engineers dii 
Engineer or Architect 





Purchasers, Fort Wayne, IN. ` for the sum of One Million Nine hundred Fifty 





State amount in figures and words 


Six Thousand Eight Hundred Thirty Three Dollars & Ninety Cents $ 1, 956 933.90 








If extra work is necessary to extend the foundations to a greater depth than required by the plans and 
specifications, or otherwise, such extra work will be completed according to the written instructions of the 
architect and owner for the following unit prices: 





Exeavatlonszc£m.w ote n0 Eur e A qe Ue AS mU per cu. yd. 

Concrete work (including forms). .$ 5 —- s alt per cu. yd. 

Brick work __ Don o C NAI A MAI pee eee kaneis E LR 
(State whether actual brick or mason's measurement) 





ALTERNATE BIDS 


The undersigned also proposes to furnish or to omit all labor and material necessary to complete work as 
required by the “Alternate Bids," as provided in the plans and specifications as follows: 


(State the number of alternate, if given in the specifications; if not, state the exact character of 
the work which it is proposed to add, or to omit from the work as provided for in the plans and speci- 
fications and the amount to be added or deducted from base bid.) 


Alternate No. 1. 


SEE ENCLOSED PROPOSAL 





(If additional space is needed for alternates, use blank space on reverse side.) 


The Contractor and his sub-contractors, if any, shall not discriminate against any employee or 
applicant for employment, to be employed in the performance of this contract, with respect to his hire, 
tenure, terms, conditions or privileges of employment or any matter directly or indirectly related to 
employment, because of his race, color, religion, national origin or ancestry. Breach of this covenant 
may be regarded as a material breach of the contract. 


poca AO E AE SN A day of 





IN TESTIMONY WHEREOF, The bidder has hereunto set his hand this 
XU e A E PORN e A AO y ADE. 





^ Bidder 


IN TESTIMONY WHEREOF, The bidder (a firm) have hereunto set their hands this... 


(Firm name)... Wh DOES EE A. 


Individual names] 


- Vice 
IN TESTIMONY WHEREOF, The bidder (a corporation) has caused this proposal to be signed by its President 
and S&GEESSEy and affixed its corporate seal this 








(Seal) 
TERMS OF AC 
The above bid is accepted or rejected this... 
sübjectitothe:followinpconditohs:ssesRel. EE 


Attest 5 — 5E a ee s O DIEN P NS ALD: 


Note: Bidders for work for all municipalities, except counties, use this form. 
Bid Bond 
Enclosed herewith find wertiftedxkeckxfor $.----------—-., being Te "m MM 96 of the maximum bid 


herein, made payable to City of Fort Wayne Board of Aviation Commissioners 


The proceeds of which are to remain the absolute property of said City of Fort Wayne Board of Aviation 


BicMsbae -O'Connor Construction Company, int. Municipality Commissioners 
E HO NOM oe MT ur MET ut shall not within |... gU a ae days after notice of acceptance 
Bidder 


of the within bid, enter into a written contract, and secure said contract by a bond for the full amount of the 


contract in the approval of the proper officials of said City of Fort Wayne Board of Aviation Commissic 


Municipality ers 


Note: Bidders on county work use this form. 
Enclosed herewith find a bidder's bond in an amount equal to the maximum bid herein, subject to the ap- 
proval of the board of county commissioners, conditioned as follows: That if the board of county commissioners 


sballkaward -an Ww. a ee CO Ee ne CORA CE for said work, that 


shan mithin Pcs o Rl days enter into a contract with said board for said work and shall well and faith- 
fully do and perform the same in all respects according to the plans and specifications adopted by said board 
and according to the time, terms and conditions specified in said contract to be entered into and shall promptly 
pay all debts incurred in the prosecution of said work. - 


he 


NON-COLLUSION AFFIDAVIT 


The bidder, by its officers and... Melahan - O'Commor Construction Company, keng 


agents or representatives present at the time of filing this bid, being duly sworn on their oaths say, that 
neither they nor any of them, have in any way, directly or indirectly, entered into any arrangement or agree- 


ment with any other bidder, or with any public officer of such City of Fort Wayne Board of Aviation Com 
whereby such affiant or affiants or either of them, has paid or is to pay to such bidder or public officer any sum 

of money, or has given or is to give to such other bidder or public officer anything of value whatever, or such 
affiant or affiants or either of them has not directly or indirectly, entered into any arrangement or agreement 

with any other bidder or bidders, which tends to or does lessen or destroy free competition in the letting of 

the contract sought for by the attached bids; that no inducement of any form or character other than that 
which appears upon the face of the bid will be suggested, offered, paid or delivered to any person whomsoever 

to influence the acceptance of the said bid or awarding of the contract, nor has this bidder any agreement or 
understanding of any kind whatsoever, with any person whoms r to pay, deliver to, or share with any 
other person in any way or manner, any of the proceeds of the contract sought by/this bid. 









dmi s S85 dowd 
My Commission expires 
6/29/88 v de bec NM ech Jeu i 
Loren A. Mattix - Notary Public 


Subscribed and sworn to before me bp. 


this exe we foe eid ay wot Led. eo. A A Lei e ee ]Or A. 
My Commission expires 


Subscribed and sworn to before me be. 
Chis w* e c m BRUN HD or Oe Ceo Ee cene Seems. 


ronm oms s-e CITY OF EORT WAYNE 


DEPARTMENT OF PURCHASES 
Number One Main St.,FT. WAYNE, IND. 46802 


INVITATION 


` Quotations, subjest te the conditions en the reverse hereof, are requested en the following list of 
supplies, equipment or services, for the department as mentioned, with deli to destination 
LETS a 


materiala 
as shown below. Quotations aball include all charges for delivery, packing, ete. 


Man all roles aad ae Carol Offerle: 427-1101 DEPARTMENT OF PURCHASES 









Pag E gi? 


Ref. Na. 2077 sm 
Date March 28, 198 





Date wanted .4/16/85 _ 


nae Room 940, Number One Main St., Ft. Wayne, Jnd. 46802 
REQUIRED FOR DELIVERY TO: 


min ri ro iati Fund 
O Lemmer 
Address Fort Wayne, IN 46809 


RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 


Chu M ADEII 16; A 
TAXES: THE CITY 18 EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA SALES TAX — 


CERTIFICATE NUMBER 18 NO. 34508. PRICES SHOULD NOT INCLUDE THESE TAXES. See “Instructions to Bidders” No. 10 on reverse hereof for details. 
: TAX EXEMPT (Unless otherwise indicated) 
Vessatity Unit Materials, Sapplies, Equipment or Servicas 2:2 P 


PAVING AND ELECTRICAL WORK FOR THE EXTENTION OF RUN- 
WAY #13(Project AIP 3-18-0022-04) PER THE SPECIFICA- 
TIONS UNDER SEPERATE COVER. 


A 100% PERFORMANCE BOND WILL BE REQUIRED OF THE 
SUCCESSFUL BIDDER. 


A PRE-BID CONFERENCE WILL BE HELD ON APRIL 8, 1985 
AT 1:30 P.M. AT THE BAER FIELD TERMINAL BUILDING. 


"Aube TZ AB 19708 


AFFIRMATIVE ACTION: On File: X Attached: 


Bid Bond required O YY osa Performance Bond 5 AN. 54 2 S LR 


instruction item No. 16 on reverse side bereof. 
Terms.______% cash discount if paid aba Mos from delivery and acceptance of goods or completion of service 


PROPOSAL OR BID 
MCI E C p tag io the EE EE A Which price Ee M this bid be accepted within resonat 
Delivery of any or all of the items or completion of services indicated shall be made within. days from receipt of orde 
IMPORTANT Eer iur dt oe 0 award of an order, it is important that bidde 


[^ P Sign Bee 






cocceccosoccooeccos: 


P..0. Box 11168. 


TT TTT 


Address — 
| | Fort Wayne. Ind. 4-30-85 


Aporoved by S 
Accounts for 


as follows 





19 


Date 


Accepted 


Board-Commissloner Dept. of Purchasing, etc. 


as follows 





19 


Date 


Rejected 


Board-Commissioner Dept. of Purchasing, etc. 


Page 2 of 17 


tate Board of 
City of Fort Wayne, 1945 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


2. 


6. 


15. 


Special Conditions: Special conditions included in the Bid Document shall take precedence over any provisions stipulated hereunder. 


Applicable Laws: The Revised statutes of the State of Indiana, and all City ordinances insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, are made a part hereof. 


Workmen's Compensation: Insofar as Workmen's Compensation Act is concerned, the bidder or contractor agrees to furnish an official, certifi- 
cate from the Industrial Board of Indiana, showing that he is in compliance with such law, whenever such certificates are required in the Bid 
Document. 


Infringements and Indemnifications: The bidder, if awarded an order or contract, agrees to protect, defend, and save the City harmless against 
any demand for payment for the use of any patented material, process, article, or device that may enter into the manufacture, construction, or 
form a part of the work covered by either order or contract and he further agrees to indemnify and save the City harmless from suits or actions 
of every nature and description brought against it, for or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acts of the contractor, his servants, or agents. r Ge? i S 


To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance [s deemed necessary. When so required the types and amounts of insurance to be provided is 
set forth in the Bid Document. ` 


Pricing: Prices should be stated in units of quantity specified in the Bid Document. In case of discrepancy in computing the amount of the bid 
the unit prices quoted will govern. 


Delivery: Quotations should include all charges for delivery, packing, crating, containers. etc. Unless otherwise stated by the bidder prices 
quoted will be considered as being based on delivery to the destination designated in the Bid Document and to include all delivery and packing 
charges. y 


Specifications: Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications out- 
lined in the Bid Document. 


References to a partjcular trade name, manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in inter- 
preting the requirements of the City. They should not be construed as excluding proposals on other types of materials, equipment and supplies. 
However the bidder, if awarded & contract, will be required to furnish the particular item referred to in the specifications or description unless 
& departure or substitution is clearly noted and described in the proposal - 


Samples: Samples, when requested, must be furnished free of expense to the City and if not destroyed, will upon request be returned at the 
bidder's expense. 


Cash Discounts: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from date properly executed claim voucher is received, if the latter date is later than the date of delivery and acceptance. 


Taxes: The City is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated to show the amount to 
be added for taxes of any kind if applicable. Prices should not include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. 


Bid Informalities and Rejection: The City reserves the right to waive informalities not inconsistent with law or to reject any or all bids. 


Award: Unless otherwise specified in the Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated in 
the Bid Document bidders may submit proposals on any item or group of items, provided however that the unit prices are shown as requested. 


Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 

The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com- 

pleted to the full satisfaction of the City. 

Bidder’s Signature: Each proposal form must be signed by the bidder with his usual signature. All signatures should be in full. 

Bids by partnership should include the names of the partners composing the partnership and must be signed by one or more of the partners in 

the following manner: “John Jones and James Smith, d.b.a., Smith-Jones Company, by John Jones, a partner”. 

Bids by corporations must be signed with the names of the corporation, followed by the signature and designation of the president, vice-president, 

or person authorized to bind it in the matter. 

The successful bidder, or contractor, agrees that he will comply with Indiana Acts 1961, chapter 208, section 19, being Burns Indiana Statute 

40-2316-1964 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi- 

tions, or privileges of employment because of race, color religion, national origin or ancestry. 

Unless otherwise specifically indicated under the individual listing in the legal advertisement or invitation to bid, all bids shall be subject to 

the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, in the amount specified, drawn on a solvent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be required to furnish a bond or Certified Check on a solvent bank, payable to the City of Fort Wayne or 
to the contracting division thereof. in the amount specified in the notice of bids wanted or the invitation to bid, as a guarantee for the 
faithful performance thereof. : - 


Submission and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the specified time of closing as designated in the invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as none other will be accepted. Proposal forms must be returned 
intact. Removal of any part thereof may invalidate the bid. 

c) Bidders are requested to use the Bid Envelope if furnished by the City, or other similarly identifed envelope to assure proper handling. 
Envelopes should be sealed when submitted with information on the face of the Bid Envelope to identify the bid, e.g., Bid Reference number 
and date of closing and City Agency involved. 

d) Separate proposals must be submitted on each reference number. 

e) Proposals having any erasures or corrections thereon may be rejected unless explained or noted over the signature of the bidder. 
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"REQUEST FOR BIDS 


s The City of Fort Wayne, Indiana, is requesting Vendors 
to submit bids for the materials and/or service as detailed 


in the Specification Section of this Bid. 


Unless othérwise stated in the Specifications Section, 


the following General Instructions will apply. 


GENERAL INSTRUCTIONS 


- 
se 
. 


I - Bid Openinq and Award 


 .Bid Proposals will be read aloud to all participating, 


and examined soon after opening. The City of Fort Wayne does 


not award any bid until the Director of Purchases and the 


interested Department Head have had ample time to xeview 
each Bid Proposal, make their recommendation and submit to 

. City Council for their approval (if required). Award will be 
made, however, at the earliest possible date. No Bid Pro- 
posal may be withdrawn for a period of sixty (60) days after 
bid opening date. If the mail is delayed beyond the date and 

c i hour set for the bid opening, Bid Proposal(s) thus delayed, --- 
will NOT be considered. ; 


"EE € Basis of Bid Awara 


Award of bid shall be made to the most responsive and 
responsible bidder meeting the specifications and having the. 
lowest possible cost consistent with the quality and service 
needed for effective use; the following criteria will be 
used in making this determination: 


Superior Quality and specification adherence. 
Adequate Maintenance and Service. 


-Delivery Date and/or completion time. 


Guarantees and Warranties. 

Company's Reputation and financial status. 
Past Experience and cost with similar or like 
equipment or service. 
Anticipated future cost and experience. 
Performance of Bidder's equipment in hands of 
other agencies, plants, and firms. 


ITI - Guarantee with Bid 


To protect the interests of the City, the Bidder 
Guarantees that the equipment offered, is standard new 
equipment, latest model of regular stock product, with parts 
regularly used for the type of equipment offered; also that 
no attachment or part has been substituted or applied 
contrary to the manufacturer's recommendations and standard 
practices, and the item(s) bid will perform to 100% as to . 
the needs of the Department acquiring this equipment, 
product or service. 


m. = Bid Forms 


Each Bidder must submit a Bid Proposal on the blank 
forms attached. The Bidder shall sign his/her bid correctly, 
and Bid Proposals may be rejected, if they show any 
omissions, alterations of form, additions not called for, 
conditional bid or any irregularities of any kind. Alternate 
Bids may be considered if submitted under separate cover, 
including all bid forms as in the above. 


V - Use of Brand Names 


Specifications contained herein, in some cases, may 
refer to brand names. Brand names and numbers are used ONLY 


to set forth and convey to prospective Bidders the general 
style, type, character and quality of equipment. Brand 
names are not used to limit competition. 


VI - Use of Brand Names in the Bid 


If the article bid upon has a trade or brand name, show 
same in the bid. 


VII - Specification Deviations by the Bidder 


Any deviation from the specifications, including Brand 
Names and Model Number, MUST be noted in detail and 
submitted in writing with this Bid Proposal. Completed 
specifications should be attached for any substitutions 
offered, or when amplifications are desirable or necessary. 
The absence of the specification deviation statement and 
accompaning specifications will hold the Bidder strictly 
accountable to the specifications as written herein. Failure 
to submit this document of specification deviation, if 
applicable, shall be grounds for rejection of the item(s) 
when offered for delivery. If specifications or descriptive 
papers are submitted with bids, the bidder's name must be 
clearly shown on each document. 


E CAM ec E EE pod 


The Specifications, as listed herein, represent our” 
preference in equipment, however, we are fully cognizant 
that no two pieces of equipment from different manufacturers 
are the same. Therefore, if your equipment is similar and/or 
same in size, function, and operation, but some of the . 
specifications do not completely coincide with ours as 
listed, please list your exceptions and explanations 
separately. It is not.our intent to write specifications for 


a piece of decl arene on that STE one pag coast ena can submit & 


bid fox 


- VIII - = Specification Gees After Bid Mrd 


eer Ge in goods/services Aer the chas; 
Order/Contract has been awarded, must be with the written 
consent of the Purchasing Department. If written consent is 
not obtained, the Purchasing Department may elect to accept 
the changes; "T is not bound to do so. 


“Ix - Bid Bond e 


Bidders shall submit with their Bid Proposal, a Bid 
Bond in the amount of: Five (5%) percent of Bid Amount. 
The Bid Bond must be submitted on the enclosed form. NO 
substitutes! When submitting a certified or cashiers check 
as Surety - complete the enclosed form down to the point 
marked with the arrow (<------- ). When submitting a bond as 
Surety, complete the entire form and attach power of 


attorney. Bid Proposals. submitted without being accompanied ` 


by the foregoing, when required, shall be rejected. Any Bid 
Proposals accompanied by a Bid Bond not properly executed, 
may be rejected. The Bond will be forfeited to the City by 
the successful bidder as liquidated damages in case a bid 
award is made to that bidder and the contract and/or 
Performance.Bond are not promptly and properly executed. 


When bids are awarded, the Purchasing Department will 
return immediately all checks, except those of the 
successful Bidder(s). If a Performance Bond is required, the 
check of the successful bidder(s) will be returned upon 
compliance with the Performance Bond. If no Performance Bond 
is required, the check(s) of the successful bidder(s) will; 
be held until delivery or completion of the contract. 
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have the option of terminating the contract. . The remedies 
provided for under this provision shall not be construed to 
limit, waive, or otherwise abrogate any other remedy that 
the City shall be entitled to under other terms and 


- conditions of this contract. 


XIII - Brochures 


: Bid proposals shall include adequate brochures, latest . 
«printed specifications and advertising literature, ` : 
describing the product(s) offered in such fashion as to 
: permit ready comparison with the specifications on an 
| iteme-by-item basis where applicable. i ` 


XIV - Specification Changes, Additions and Deletions . | 
All changes in specifications shall be in writing and - 


furnished to ALL Bidders. Verbal information obtained 
otherwise will NOT be considered in awarding of bids. 


.XV - Number of Bid Copies 


Unless otherwise stated in the Special Instructions ae 
section of this bid request, submit one copy of bid on. . 
attached forms. . ; 


XVI - Bid.Changes 


Bids, amendments thereto or withdrawal requests 
received after the time advertised for bid opening, will be 
void regardless of when they were mailed. i 


XVII - Delivery Location ` 


Delivery shall be made at the location shown below: 


RAAN HALL, One Main Street ^ — 
=_Fort Wayne, IN 46802 : 


XVIII - Delivery Time 


Unless otherwise stated in the Special Instruction 
section of this bid request, deliveries will be accepted 
during the hours between 9:00 a.m. and 4:00 p.m., Monday 
through Friday excluding City Holidays. 
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X - Performance Bond - . 


. The successful Bidder(s), within ten (10) calendar days. 
after acceptance of the Bidder(s) offer by the City, shall 
‘furnish a satisfactory Performance Bond in the amount of 

One Hundred Percent sw The Performance Bond of the 
successful Bidder(s) shall be conditioned on the faithful 
and complete performance of the requirements/obligations 
found in the contractual agreement(s). The Performance Bond 
will be in effect until total completion of all terms and  - 
. conditions of this bid. Successful Bidder(s) will be 
— responsible for all claims and injuries to persons or 
` damages to property or premises arising out of, or in 
connection with his/her operations prior to the acceptance 
of the finished work or supplies, and that he/she will 
promptly make payments to all persons provided for in the 
contract; and shall guarantee to indemnify and save the 
City, it's officers, departments and employees harmless from 
all costs, damages and expenses growing out of, or by reason 
_of, the successful Bidder's failure to comply and perform ` 
the work and complete the contract in accordance with the e 
specifications including actual or alleged patent 
infringement in the matter of making, furnishing and 
deliverying said work or supplies. 


XI - Special Performance Requirements 


As delivery date is a criteria for awarding this 
Contract, and since time is of the essence, the successful 
bidder agrees that the City of Fort Wayne, at its option, 
will deduct from any money due the successful bidder, the 
amount of ai per calendar day for any time required to 
complete Contract beyond quoted delivery date. All 
deductions from any money due the successful bidder are to 
be as liquidated damages, not as a penalty. Failure of the 
City to enforce this liquidated damage provision shall not 
constitute a waiver of the breach of the Contract for 
failure to timely perform. Any extension of time must be in 
the form of a supplement to the Purchase Order Contract. Any 
. extension of time must be in writing; granted and issued, by 
the Director of Purchasing, prior to the quoted delivery 
date. i 


XII - Failure to Provide Performance Bond When Required 


In the event that the Bidder(s) fail(s) to deliver to 
the City Purchasing Department the Performance Bond in said 
period of ten (10) calendar days after acceptance of 
Bidder's offer by the City, then the Bid Bond.of the Bidder 
shall be retained by the City in its entirety, all work 
under the contract shall be suspended and the City shall 


CU. T?**'Se& specifications from Wetzel Engineers. 


Ld 
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XIX - Delivery Date : 4 . 


The delivery time as stated in the bid proposal shall 
be the time required to deliver the complete item(s) after 
the receipt.of the order or award of the contract. Where 
multiple items appear on a bid request, the bidder shall, 
unless otherwise stated by the City, show the delivery time 
for each item separately. If only a single delivery time is: : 
shown, it will be assumed to mean that all items included in 
the bid can and will be delivered on or before the specified 
date. The bidder certifies that the delivery will be 3i 
completed in the time he/she states starting at the time the 
order is placed. The right is reserved to reject any bid in 
which the delivery time indicated is considered sufficient 
to.delay the operation for which the commodity is intended, 
or. where the bidder has failed to state a delivery date. 


XX - Pricing 


All prices bid must remain valid and firm through the 
"evaluation and award period of sixty (60) days. 


Unit pricing will govern over extended prices unless 
otherwise stated in the Special Instructions section of this 
bid request. All prices quoted should be firm. In those 
cases where a firm bid cannot be made, consideration will 
still be given to all bidders. However, those bidders 
submitting firm bids will be given first consideration over 
those that fail to submit a firm bid, all other factors 
being equal..Also, in those cases where a firm bid cannot be 
made, all non-firm pricing should be stated and explained as 
explicitly as possible showing escalation factors, stating 
costs that may increase and the conditions of those 
increases such as sub-contractor cost increases passed on at 
cost, and any other conditions that may apply to cost 
increases. Also, maximum or ceiling prices should be quoted 
where possible when bids contain non-firm prices. Unless 
otherwise stated on bidders proposal, prices quoted shall be 
considered firm. ` ur 


XXI - Cash Discounts 


Cash discounts, if allowed, should be so stated on the 
bid proposal form. Prices bid must, however, be based upon 
payment in thirty (30) days. The cash discounts so stated 
will not be considered in the making of the award. Where the 
invoice is received prior to the receiving of the item(s), 
the times used in the taking of cash discounts, where  -. 
applicable, will be computed from the date of delivery of 
the commodities to the carrier when inspection and i 
acceptance is at the point of destination, Che date of 


EN 
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delivery will be esu If Laboratory inspection is made a 
part of this bid, the date of the final laboratory report 
will be used. If the invoice is received after the date(s) 
specified above, then the invoice date will be used for the 
computation of the cash discount. 


th XXII - Tie Bids 


In the case of tie bids, the City reserves the right to 
make the award based on the factors previously outlined in : 
. paragraph number 11, in what it considers to be in the pec 
ERECT ERE of the ee. 


XXIII - Information 


Questions concerning the bid om rap a 
Keri par should be directed to: 


Director of Purchases (219) 427- 1301 


XXIV - Bid Rejection or Partial Acceptance Pda" 


The City reserves the right to reject any or all Bid 
Proposals. It further reserves the right to waive 
technicalities and informalities in bid specifications, as 
well as. to accept in whole or in part such bid or bids where 
it deems it advisable in protection of the best interests of 
the City. 


XXV - Other Charges 


Bid prices shall include, as separate line items, all 
freight (transportation) and preparation charges, applicable 
taxes and any other applicable charges fully prepaid to the 
point.of delivery so that the bid price is the total price 
to be paid for the item(s). 


XXVI - Inspection and Acceptance 


Inspection and acceptance shall be conducted by the 
persons named below. They will have the absolute authority 
to accept or reject the project for the City. In the event 
the individual or individuals listed below are no longer 
with the City, or in the position listed, the person or 
persons assuming their position(s) will be responsible for 
acceptance or rejection. 


NAME TITLE 
CUsrg Uf BLla D Ill -. 15Rirgctoraot.burchasing.. 


Bay Hoverman ' S Airport Director SC" 


* rat LEM vL av 


e 


Invoice, Certificate of Origin & Warranty/Guarantee 


Invoice(s), certificates of origin and 
warranties/guarantees must be submitted at the time of 
delivery of the items(s). 


^ XXVII - Payments 


The City normally does not make early or partial 
payments. Any request for early and/or partial payments 
prior to the completion of the entire contract or order must 
be made by the bidder in his/her bid. Such request will be 
given due consideration in the awarding of the bid(s). 


XXVIII - Affirmative Action Program 


Bidders will be required to submit, or to have on file 
with the City Equal Employment Office, a current written 
Affirmative Action Program in order for their bid(s) to be 
accepted. Such Program can be submitted at, or subsequent 
to, the bid opening, but must be on record in the EEO office 
and approved in advance of processing a Purchase Order for 
City Council approval.  Bidders' Affirmative Action Programs 
are in effect for the twelve (12) month period following the 
date of approval by the City Equal Employment Opportunity 
Officer. 
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TO: ALL DEPARTMENT HEADS OF THE CIVIL CITY AND CITY 
; UTILITIES OF THE CITY OF FORT WAYNE, INDIANA, AND 
ALL BOARDS, COMMISSIONS, AGENCIES AND AUTHORITIES 
OF THE CITY OF FORT WAYNE, INDIANA 


FROM: MAYOR WINFIELD C. MOSES, JR. 
DATE: AUGUST 29, 1983 


RE: Establishment of City Policies and Procedures With 
Respect to Minority Business Participation in City 
Procurement and Construction Contracts. 


1. BACKGROUND: Minority business participation programs 
are valuable economic development tools, since they help to 
create jobs and job opportunities for economically 
disadvantaged residents of this community. Accordingly, the 
City has, over the past several months, worked closely with 
representatives from local minority businesses, in an 
attempt to develop an Ordinance establishing City 
affirmative action programs that would facilitate minority 
business participation in City procurement and construction 
contracts. Such an Ordinance was developed and submitted to 
the Common Council of the City of Fort Wayne, Indiana. The 
administration anticipated that the Council would act 
favorably on such Ordinance, however, the Ordinance was 
defeated. Therefore, the directives herein contained are 
made effective immediately. o 
2. STATEMENT OF GOALS: The City does commit itself to 
participation goals for minority businesses in all City 
procurement and construction contracts for which bids are 
received. To assure that minority businesses participate in 
City procurement and construction contracts to the fullest 
extent possible, the stated goal of this City is that 
minority businesses receive 15% of the total of such 
contracts awarded in each and every fiscal year. The purpose 
of this memorandum and the directives herein contained is to 
assist the City in meeting its stated goals. 


3. RECORDKEEPING: To facilitate the goals of the City, as 
herein stated, each department head of the City, including 
all heads of boards, commissions, agencies, and authorities 
of the City, is charged with the duty of formulating and 
maintaining adequate records and documentation disclosing 
minority business participation in City bid construction and 
procurement contracts emanating from such department, board, 
commission, agency, or authority. The form of such 
recordkeeping and the contents of same shall be as 
determined, within 30 days from date hereof, by the City 
Controller, the City's Director of Purchasing, the Chairman 
of the Board of Public Worxs, and the City's Compliance 
Officer. 
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4. ` MONITORING: A special internal monitoring task force is 
hereby created to monitor and review all records compiled 
hereunder. This special task force shall consist of the City 
Controller, the City's Contract Compliance Office, Community 
Development & Planning 's Compliance Office, CETA's 
independent monitoring unit's representative, the City's 
Minority Affairs Director, and the Executive Director of the 
Metropolitan Human Relations Commission. The special task 
force shall report and advise the Mayor and the Mayor's 
Affirmative Action Advisory Committee. 


5. ESTABLISHMENT OF CITIZENS ADVISORY COMMITTEE: There is 
hereby established a "Citizens Advisory Committee", 
hereinafter referred to as "Committee". This Committee 
shall act as an advisory committee to the Mayor. This 
Committee shall consist of at least nine members appointed 
by the Mayor within ten days from date hereof as follows: 


(a) A majority of the Committee shall be persons who 
are actively involved in the day to day business of 
minority businesses in this community, or their 
representatives; 


(b) One member shall be a member of the Common Council 
of the City of Fort Wayne; 


(c) One member shall be a person recommended by the 
Common Council of the City of Fort Wayne; 


(d) One member shall be an employee of the City of 
Fort Wayne involved in the awarding of procurement 
and/or construction contracts; and 


(e) The remaining member (s) shall be appointed by the 
Mayor, at large. . 


This Commitrtee shall meet at those times and places as 
deemed appropriate by its members or as otherwise deemed 
appropriate by the Mayor. The Committee shall make, from 
time to time, recommendations to the Mayor and to the Common 
Council on how to best continue, re-define, clarify, codify, 
and implement the goals of the City with respect to the 
continued and further involvement of minority-owned 
businesses in City procurement and construction contracts 
for which bids are received. 


Furthermore, the Committee shall apprise and make 
recommendations on the following: 


(a) The definition for "minority business". The few 
communities that have addressed this subject have 
adopted various definitions for “minority business". 
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The definition of "minority business" might include 
minorities based upon sex, as well as race. Some communities 
have separate participation goals for minority businesses 
and women business enterprises. Also, consideration should 
be given to preference for local minority businesses; 


(b) Desirability or necessity of working with-other local 
governments, such as Allen County, Indiana, to more fully 
implement the goals and purposes herein stated for all local 
government contracts; 


(c) The necessity to work within Indiana Code 36-1-9-1, 
which is the State Purchasing Law governing cities, so our 
programs will Survive any and all legal challenges; 


(d) The necessity to work within Indiana Code 36-1-12-1, 
. which is the law governing the awarding of public works 
contracts, so our programs will survive any and all legal 
challenges; and 


(e) The form and substance of any ordinances or resolutions 
to be presented to the Common Council of the City of Fort 
Wayne, Indiana, for the codifying of any and all programs 
developed concerning minority business participation. 


6. IMMEDIATE ACTION: The Board of Public Works of the City 
of Fort Wayne, Indiana, and the Director of the’ City's 
Department of Purchasing, and all other officers and 
employees of the City involved in the awarding of City 
procurement and construction contracts, are hereby charged 
with the duty of preparing specifications for such City 

" procurement and construction contracts that will encourage 
minority business participation. Thus, as a criterion for 
awarding contracts, the appropriate officers of the City 
Shall prepare specifications that include minority business 
participation as a vital segment of those bid 
specifications. 


7. ATTORNEY GENERAL'S OPINION: Legal questions were raised 
as to whether or not the Ordinance previously submitted to 
the Common Council was in conflict with state law and met 
constitutional guidelines. Because voluntary affirmative 
action is an area of the law that is currently unsettled, 
the administration preferred, even in light of such legal 
questions, the passage of Ordinance. The administration was 
prepared, if necessary, to defend the Ordinance against 
legal challenge. Legal research indicates a court cannot 
render an advisory opinion as to whether or not voluntary 
affirmative action in City procurement and construction 
contracts is permissible under existing state law. 
Therefore, because of legal uncertainties of affirmative 
action plans, the administration shall seek an opinion from 
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the Indiana Attorney General on the legality of a minority 
business participation ordinance. The administration seeks 
this opinion with the understanding that while such opinions 
may be informative as to the Attorney General's position on 
such ordinances, an Attorney General's opinion is not 
binding in a court of law. Also, if legally possible, a 
similar opinion shall be sought from the United States 
Department of Justice. 


8. NEW LEGISLATION: The City Attorney of the City of Port 
Wayne, Indiana, is hereby instructed to commence immediately 
the drafting of new legislation for submission to the 
General Assembly of the State of Indiana in January of 1984. 
This new legislation shall concern necessary amendments to 
the existing State Purchasing and Public Works Construction 
Laws so as to clearly allow for minority business 
participation programs. 


This document has been signed and made effective this 29th 
day of August, 1983. 





Winfield C. Moses, Jr., Mayor 
of the City of Fort Wayne, Indiana 
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MBE/WBE STATEMENT 


à FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 1197 
BID DATE: 4-30-37: 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits frre percent (UI %), as a goal, of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 


e 


Name of Firm Type of Work 
1. Poxrlonrmmmrors CAI Ceo ng, Pires. 
2 UA £. Tosmea Ary Sou Soo. Serora . 
3 2 Loy Ge Cusrom [ASLICATIA (“er NG 
4. 
Submitted on: April 30 e 19€XX85 
By Moellering Construction Co., Inc. 
Z (Company Name) , 
Carl W. Moellering, PregdYdent 
(Name & Title of Person Authorized 
to sign) 
Business Adáress: P. O. Box 11168 





Fort Wayne, Indiana 46856 


Phone Number: 219-747-7505 


——————————————————————————— 
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Reference No. 1197 
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NON-COLLUSICN AFFIDAVIT 


STATE OF INDIANA, 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 





Subscribed and sworn to before me this ..30th a, EM Ee 19.8) 


My Commission Expires 
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PROPOSAL: 


In compliance with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac- ` 
cordance with the prices stated herein. 


The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 


This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 
KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 


M Pos Way nue Dt Rui o OP THE MAXUME OE TE 





EE o: 


EISEN, 
to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jeintly and severally firmly by 
these presents. 


daa id 








The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 


therwise to be in full f nd effect. 5 
o se in full force and e D 8 corporate surety is furnished. it is necessary 
BID CHECK (ALTERNATE FORM OF SURETY): that a certificate authorizing the "nttorney-in-fact" 
Certified O to sign tbe boud accompanying the same. 
Cashiers 7) Check No. sss. dn the SUM OË 1... nm 





RHET SERAIS QUEUNT sett PUNIRE M 
E SETE ER A eeu aA ee UR ab AT eec onu A E ten M e dde eee eai LL 
PARE SSS RET EE RN cv AREA lee Pon CHI FEM KM C AM NUR HUS apr ADA 


E See 





TTT rr rr rr rr rr rro rr aoo 


is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 
Note: If Check is used as Bid Surety—Attach here. 


MOELLERING CONSTRUCTION CO., INC. 
SIGNATURES (BID SURETY AND PROPOSAL): | CTI Wasa of Bidder Bent oe ips O 


ture of Person Authorized to Sign 





Signa: 
3 CARL W. MOELLERING 
JA LB SE EE EE EE 
; 3400 ENGLE ROAD 

OTHER PARTIES INTERESTED IN PRINCIPAL 

PRIS A EE E e ean: P. O. BOX 11168 — 
(See 14— Signatures under General Conditons, etc.) Street Name and Number 

List all Parties if Partnership FORT WAYNE, INDIANA 46556 
P pde oro OSEE cC Ix EE ea et ep] E neos ETUR do bie Qu gr eei ree 
SANCIONES oe POE EME No SEES Lue aet mo ADEE S0, Does cos Ne 
UNITED PACIFIC INSURANCE COMPANY 
pos UE LUC TRE LA ARRA E peo Res p ira DERI oy 
Witnessed by: Incorporated WASHINGTON 
D E er A State, efi CENTER PLAZA 

Ie Sent EE e E \ Address..PHILADELPHIA , PENNSYLVANIA 1 9103 






put 2i ie 


DAVID S. CURRY "it nNEY-YN-FACT 


UNITED PACIFIC INSURANCE COMPANY 
HOME OFFICE, TACOMA, WASHINGTON 
POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS, That the UNITED PACIFIC INSURANCE COMPANY, a corporation duly organized under the laws of the 
State of Washington, does hereby make, constitute and appoint Roger Curry, David S. Curry and Elizabeth Newton, 


individually, of Bloomington, Indiana 


its true and lawful Attorney-in-fact, to make execute, seal and deliver for and on its behalf, and as its act and deed any and all bonds and 


undertakings of Suretyship, 





O bind the UNITED PACIFIC INSURANCE COMPANY thereby as fully and to the same extent as if such bonds and undertakings and other 
writings obligatory in the nature thereof were signed by an Executive Officer of the UNITED PACIFIC INSURANCE COMPANY and sealed and attested 
by one other of such officers, and hereby ratifies and confirms all that its said Attorney(s)-in-fact may do in pursuance hereof. 


This Power of Attorney is granted under and by authority of Section 37A of the By-Laws of UNITED PACIFIC INSURANCE 
COMPANY which provisions are now in full force and effect, reading as follows: 


SECTION 37A — ATTORNEYS-IN-FACT 
SECTION 1. The Board of Directors, the President, or any Vice-President or Assistant Vice-President shall have power and authority to: (a) appoint 
Attorneys-in-fact and to authorize them to execute on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other 
writings obligatory in the nature thereof, and (b) to remove any such Attorney-in-fact at any time and revoke the power and authority given to him. 


SECTION 2. Attorneys-in-fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute 
and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in 
the nature thereof. 


This power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
UNITED PACIFIC INSURANCE COMPANY at a meeting held on the 26th day of October, 1971, at which a quorum was present, and said Resolution 
has not been amended or repealed: 


"Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile seal shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached.” 


IN WITNESS WHEREOF, the UNITED PACIFIC INSURANCE COMPANY has caused these presents to be signed by its Vice-President, and its corporate 
seal to be hereto affixed, this. 21st day of August — 1978. 





UNITED PACIFIC INSURANCE COMPANY 


Vice President 





STATE OF Pennsylvania Xi 
COUNTY OF Philadelphia ; 


On this 21st aay of cc Mab oe 19. gies appeared 


to me known to be the Vice-Preside, 









and 2 of the By-Laws of said Company and the Resolution, set forth therein, are still ins 


My Commission Expires: 


LI April? n ee 


Notary Public in and for State of _Pennsylvania 
Philadelphia 


Residing at 





James A. Daily , Assistant Secretary of the UNITED PACIFIC INSURANCE COMPANY, do hereby certify that the 


above and foregoing is a true and correct copy of a Power of Attorney executed by said UNITED PACIFIC INSURANCE COMPANY, which is still in full 
force and effect. 





IN WITNESS WHEREOF, | have hereunto set my hand and affix 


said Company this SOTA, of EE 1985 


Assistant Secretary 






8DU-1431 ED.2-72 


ITEMIZED PROPOSAL 


Supplementing the enclosed Contractor's Bid Form No. 96, the undersigned 
submits the following itemized proposal upon which the bid is based. The 
undersigned further acknowledges that he is fully aware of all conditions 
existing regarding the project, and has full understanding of all work to be 
done as outlined in the plans and specifications for the project; and further 
agrees that any change orders to the contract authorized by the Indianapolis 
Airport Authority shall be based on the following schedule of unit prices 
where applicable. 

The undersigned shall complete the following statement by checking the 
appropriate boxes: 

(1) The undersigned has &) has not ( ) participated in a previous 
contract subject to the eaual opportunity clause prescribed by Executive 
Order 10925, dated March 6, 1961; or Executive Order 11114, dated June 22, 
1963; or Executive Order 11246, dated Seotember 24, 1965. 

(2) The undersigned has & ) has not ( ) submitted all compliance reports 
in connection with any such contract due under the applicable filing reauire- 
ments; and that representations indicating submission of required compliance 
reports signed by proposed subcontractors will be obtained prior to award of 
subcontractors. 

(3) If the undersigned has participated in a previous contract subject 
to the equal opportunity clause and has not submitted compliance reports due 
under applicable filing requirements, the undersigned shall submit a compliance 
report on Standard Form 100, "Employer Information Report EEO-1", prior to 


the award of contract. 


P-] 


i : YOY AC ^42 9] Qvae) XG} l v3 32U9j ul] 
pru ET le d oS -uLey) ,2p “9289 e[qnog ,tZ O'SLE QU'S-290-d 
Q?'op S2 [um] Size And Styr X| 166 31 299494 xyUi]-UteU) ,2t 6'60€ P?l'S-291-3 


"OG PENES [SS LoL Peery earn e C v3 344 udp £8289 e[qnod ki Deng Ql'S-l9l-3 
AE IPLI] SETE! serro] 9e, ^y Om] | 1219 11 aqua plalj Wei lp 0"00€ el'S-l9l-3 
do Sta] |, rey iy (rwy eint Leer 1 8 “ON 'LiLjyoeg SNodog g'£9p 2l'S-S0/-0 

















Eegen 


OLDEST HTA ad AA A | 208 31 dS) 19 0°S9P qL'G-S0L-0 
OS LEIEP Se YT Zeit ONY 242127 | DEST 4 dS) POFPAOJA9 A 19 O0'S9p PL'S-S0L-Q 
OS LS9¢ | O1'0| SLND NS) | S6996 A uoLe4azL [GO SULAABW M/Y eu? QL'S-029-d 
DS ¿97 y) NA S47 my ram] | 153° 09 JS Burqureg Aemuny Q'//2 PL S-029-d 
' OC: Sayer] 00,7 o DAIJ] A2amam CEE E AS JUQUWIAL] 9I94DUO) 
SE Rx S fos De E. Y quaua) pue|1Jog padudjuLay ,8 O'LS2 IL*S-LOS-d 
SE cT d TIO 77, aw Seg | 955 LE AS BULAOOAH INJ-MPS 0292 QU'S-108-d 
; ' sano] 90) aa MNT hL NaM] |- 808 8€ AS 1uaulaA eq 
oo'ozs,4so/| oS'LZ (enn E ie A a 31842u0) quae) pue[1J4Od whl 27192 ?l'S-l05-d 
052798 t | 572'1| ay TO) Siss 9?" SYO | 068't 149 1e0) 201 snoutuniig 0'S92 1°S-€09-d 
Ol mes | PC 81v'2 AS 31eydsy Burysixg ÁJLAROS O'2S2 IL°9-LOb-d 
EE Ore | Arey wr Sr | Dun NL aseg snoulwnzig 2'6v2 4L°9-LOb-d 
eee e E, PAC Tog ris SAE) or NL aoejang snoupungtg rer ?l'9-l0v-d 
Oo'ooLL!! BEI Teg ow, cvy sh |: 000* 22 12 UOLIPARIX3 petjisse[oun O'vO2  L'b-29L-d 
SL oot Ss | St, | Fey aye, Zeg vie) 608 AS Leaoway iuausAed Oo — L'£-c0L-H 
20'90007) |00 00009] menog 9^V«noq] Aate) L ei woLzeZL_Lqowag 9 UOLJeZLLLGOW O°OOL  L'b-00L-W 
SMR E 0 MNO SLINA . . NOILd1Y9530 "ON "ON 
: 3002 '23dS 
INNOWY 3oIud LINN on A 
1491419313 ONY 9NIAVd $0-2200-8l-€ dIV 
NOISN3LX3 £L AVMNNY LYOdUIY TWdIDINAW 3NAVM 1404 


1VSOdOUud Q3ZIW3LI 


POLOZ 





nermog 
99, nang Sexson) SCC) 9 eon cou 
om EE sf 


aswon Bey oo (wermiw onl 


optbte|| ore | eg at, m SanL] eei 


E Wa Ee 
[507996] Fees vp em sp Po Ter 
EE 
(eegent [seb | verter eeneg 


90'8bL ci eI S»-y730Q LHDID aaoo] any 


SE | 970] 


1NNOWV 





S700 Ves anf o Mm] 





Say 07 "aide, owy H917 
wp rey "Old e 0 ^c Airam]. 
ATRAE PA EAE 


HERNUTCIMEN AE Due 
SV 3WüN SOYOM ALILNVRO 


3O9IUd LINN 


 tv6't 
- S61 


06€ 
8L2*S 


SOW 
A7 
AS 

ASW 
V3 

13S 

115 
S1 
v3 


di 
> 
31 
31 
dl 
SLINA 


1V101 


JS 021 '9214J0 PI9!4J 
[Losdoy 

Bul ppos 

Bulpaas payo[ny 

xog uotr3ounp 

S1138 

b-1dVd 

jno3n3 saluas 


¿98-1 
"DIN aseg “14617 M/Y "UH 


qand IAd ud 

11npuo) [9393S nZ 

yong Aem-p *uoul-g 

youdd] UL *astoduayuno) “84 

yong UL 319) ANG “8H “9/1 
NOILdIN2S3Q 


¡o eye NI pm EU M ques 


QUEUE VC D. uu cx 


"LOL 
"VOS 
EU 
AUS 
"0v9 
"1999 
“999 
"0£9 


1099 
‘099 
159 
“609 
'v19 
EES 


ON 
3002 
"NI 


U 
U 
"£7 106-1 
JU 
al 


Pl 


dk 
2 
qal’ 
ep 
qi 


el 


§-S06-1 
$-v06-1 


S SS LAM 
SEGGI 


Scala 
dps 


SETA 


Sg ker) 
SOLES 
90.114 
S-04l71 
S*BOI-] 


Selz? 


“ON 
“J4dS 
VV3 


The undersigned further agrees to complete all work for the project in 
80 working days. 

The undersigned hereby acknowledges receipt of the following Addenda: 
No. 1 Dated: April 10, 1985 

No. 2 Dated: April 22, 1985 


No. Dated: 


IN TESTIMONY WHEREOF, the bidder has hereunto set his hand this 30th 


Ee April, 1985 


MOELLERING CONSTRUCTION COMPANY, INC. 
X AKARA DO XXX Corporation 





(Seal) By: 
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General Form No. 96-a. 

Prescribed by the State 
of Accounts of In- 

diana. Revised 1949. 





tandard Questionnaires and 
Financial Statement for Bidders 


Prescribed by 


THE STATE BOARD OF ACCOUNTS OF INDIANA 


For use in investigating and determining the qualifications of bidders on 
public construction when the aggregate cost of any such work or improvement 
will be Five Thousand Dollars or more. 


"These statements to be submitted under oath by each bidder with and as 
a part of his bid, as provided by Chapter 306, page 1248, Acts of 1947 


La Me... MAD. MESE 
Ac 20 p 


Datesubmitted wu I P ILE eM E ee eee ke E C 


EE EE EES EE EE EE EE EE sees EE EE rs 








Sec. 2 of an Act entitled “AN ACT concerning the awarding of contracts for the performance of public work and 
authorizing the board of accounts to prescribe certain forms to be used in ascertaining the responsibility of contrac- 
tors who submit bids for the performance of such work, providing for plans and specifications, providing for bids re- 


pealing certain laws and declaring an emergency.” (Approved March 13, 1947.) 


Sec. 2. Whenever the aggregate costs of any work or improvement will be five thousand dollars ($5,000.00) or 
more, for the purpose of enabling such board, commission, trustee, officer or agent to ascertain and determine which 
of the bidders submitting bids for the performance of any such public work is, in the judgment of such board, com- 
mission, trustee, officer or agent, the lowest and/or best bidder and to exercise intelligently the discretion hereby con- 
ferred on such board, commission, trustee, officer or agent each bidder shall be required to submit under oath with 
and as a part of his bid a statement of his experience, his proposed plan for performing such work and the equipment 
which he has available for the performance of such work and a financial statement. The statements hereby required 
shall be submitted on forms which shall be prescribed by the state board of accounts. The forms so prescribed shall 
be designated, respectively, as the experience questionnaire, the plan and equipment questionnaire and the contractor’s 
financial statement, and shall be based, so far as applicable, on the standard questionnaires and financial statement for 
bidders as approved and recommended by the joint conference on construction practices, for use in investigating the 
qualifications of bidders on public construction work, and the forms so prescribed are hereby prescribed as the forms 
which shall hereafter be used by all such boards, commissions, trustees, officers and agents in obtaining the informa- 
tion which is required in the administration of this act. If the information submitted by any bidder on the forms here- 
in prescribed is found, on examination, to be unsatisfactory, the bid submitted by such bidder shall not be considered. 


(Burns Statutes 1933, Sec. 53-109) Sec. 2, Chapter 306, Acts of 1947. 


TO THE BIDDER— 


The following forms of questionnaires and financial statement are pre- 
scribed by the State Board of Accounts in conformity with the statute set out 
on the preceding page. 


These forms, properly filled out and attested, must accompany each bid 
of five thousand dollars or more on any public work. 


The forms are designed to cover all contracts for all kinds of work and the 
bidder is required to answer such questions as are pertinent to the work upon 
which he is bidding. The purpose of the questionnaire and financial statement, 
as set forth in the law, is to enable the awarding body to determine the quali- 
fications of the bidder to carry out successfully the contract if the same is awarded 
to him. 

The bidder will find it to his advantage to answer fully all questions coming 
within the range of the work upon which he is bidding. Particular attention 
should be given the “Financial Statement” and the details relative to the assets 
and liabilities set out. This form is made in extensive detail so that the bidder 
may explain his assets and liabilities in proper sequence and in a uniform 
manner. 

KENNETH R. BEESLEY, 
State Examiner 


X A Corporation 
Submitted by.......... Lhe eee KING EEN Coler cen Get Le, IP or Loo ASS cae eT CIEN 1 C) A Co-partnership 
O An Individual 
Principal Office at... MA. dreet LKL LE Ms bue 4 D EE E 
AV E REEL A E EE 


EXPERIENCE QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of all answers to 
interrogatories hereinafter made. 


1. How many years has your organization been in business as a general contractor under your present business 





PRECOR tod, DEALS" EE EE t: 
2. How many years experience in. Aa y, ay. construction work has your organization had: (a) 
As a general contractor... ett (b) Asa sub-contractor a o o SLUT Lu 
3. What projects has your organization completed? 
CONTRACT AMT. CLABS OF WORK |WHEN COMPLETED NAME AND ADDRESS OF OWNER 
100,200. | fade Aida) LA... ARA- TOA no MOE sss. 
LE 2F 





5. Has any officer or partner of your organization E an officer or partner of some other organization that 
2. 


failed to complete a construction contract! enee If so, state name of individual, other 


organization and reason therefor. ic 11415411 +1112515121 11511115511 mte tnte nn enem = 1mm memm tememen erene 


6 Has any officer or DUE. of your organization ever failed to complete a construction contract handled in his 
own NAME? s. s Ces uns EY Ee If so, state name of individual, name of owner and reason therefor 


10. 


11. 


12. 


13. 





tues p IES. Leder, ef dese, Ge Ee 





For what cities have you performed work and to whom do you refer?. e 
GER E Ge EEN 





doc bc | A 1 EAE D o iu. 
poA, Be A MS ad EE 

es ek ce O Mi EE 

For what counties have you performed work and to whom do you refer? 





NM PE E RA e lo 


For what State bureaus or departments have you performed work and to whom do you refer?.---..---------22--22-22----------- 
e A loue wf a a E LU A 
DNE DED DADIN ED n od o OES M D. A 
rd CANO THAR ee E wed c. A 
Have you ever performed any work for the U. S. Government? Lc RE E 
itso; when and to whom do you relerta 9-5 0. ue Rc DI UM NI LL Me aay A DN ELM LE 


What is the construction experience of the principal individuals of your organization? 


YEARS OF 
IVIDUAL'8 NAME PRESENT POSITION CONSTR' MAGNITUDE AND IN WHAT 
WDIVIDUALB:NA OR OFFICE SE TYPE OF WORK CAPACITY 





PLAN AND EQUIPMENT QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of all answers 
to interrogatories hereinafter made. 


1. In what manner have you inspected this proposed work? Explain in detail. 


Visual... Merete ze) rp Fans ip Paro 


E A a ee LOAD UG. Le LE ptt EO DoD E S Are ee oe cM ie ee 


E. £E Geer EUA, dt, bh LE E RR Os ee Re O BO 
ein ks - JE Le. LAWAP ALLE. 





3. The work, if awarded to you, will have the personal supervision of whom?. c. IM. Wezel oe p dnos de 
*4. Do you intend to do the hauling on the proposed work with your own forces?._.... (ELLIE. io ARMES EIE 
If so, give amount and type of equipment to be used... mmm 


*5. If you intend to sublet the hauling or perform it through an agent, state amount of sub-contract or agent's 
contract, and if known, the name and address of sub-contractor or agent, amount and type of his equipment and 


financial responsibility... ......-...-------------- E E EN REDUCED Mo NEAT cu LE ee RAUL eH M E 


* Items 4, 5, 6 and 7 may not be applicable in all building contracta; if not, omit. 


*6. Do you intend to do the grading on the proposed work with your own forces? EAR 
- 


Hw eee type TT, ee 


*7. If you intend to sublet the grading or perform it through an agent, state amount of sub-contract or agent's 
contract, and, if known, the name and address of sub-contractor or agent, amount and type of his equipment and 


8. Do you intend to sublet any other portions of the work?...... Moca Lk EU Um If 80, state amount 
of sub-contract, and, if known, the name and address of the sub-contractor, amount, and type of his equipment 
andifnaneiaL responsibility ce nies Ne pe MM E MM e dde Mee ee o a 

9. From which sub-contractors or agents do you expect to require a bond? ......-..-- LONE uet s uum * 





DESCRIPTION, SIZE, YEARS OF 
ITEM CAPACITY, ETC. SERVICE PRESENT LOCATION 
COE ene HEL. dM KEDER.. TE eroe t Drac S2 ae aN MES SU 








11. What equipment do you intend to purchase for use on the proposed work, should the contract be awarded 
to you? 


QUANTITY DESCRIPTION, SIZE, CAPACITY, ETC. | AFFROEDEATE 





13. Do you propose to rent any equipment for this work? — Ab Na ds If so, state type, quantity 
EE renting al e LN LL o Moa uM PN CA e 


14. Have you made contracts or received firm offers for all materials within prices used in preparing your proposal? 


camera ot eoe ee Pone do ge oor RCRUM TE but 145 4o 44.6.25... LOTES een o eee ee n el 


(Name of Organisation) 


By Artie E A o 






RE EE E 
(Title of Person Signing) 
STATE OF 2 2 eer A 
COUNTY OF... EE EE pa 
SECH EE E duly sworn, deposes and says that he is 
SE a, SE EE above ocres Cr rrt Cl he 


(Name of Organisation) 
and that the answers to the questions in the foregoing questionnaires and all statements therein contained are true 
and correct. 

Subscribed and sworn to before me this 





Contractor’s Financial Statement 
Submitted by......... eZee... E licae uten el = V OR MES | AS Ce 


artnership 
O An Individual 





with principal office at LCR. LVM. LA s LE. Mth, Loe ee ee Pee eget S, RE 
y RM M nme neemineneeeenseeeee reene ernten ere eeeeeeseenecneennoreeeononoreeemeees==remrenrenseneresrenseenenee 1em menmen 
Condition at close of businesta nn PIATTI Se 
: ASSETS 

1. Cash: (a) On hand $., (b) In bank $7 77, (c) Elsewhere $... AEI ZIA ZRA,- 
2. Notes receivable (a) Due within 90 days... ees E] LÁ] noo 2 0: | 022 eaaet 
O A A spese Be Gen A o A 

(6) Bast A DOT LANDE E E Ju. en WEN US cr em LE 







3. Accounts receivable from completed contracts, exclusive of claims not approved for 


PRY MMC ME C EEMMM  R 3 
4. Sums earned on uncompleted contracts as shown by engineer’s or architect's estimate|.....|......|...|..|..|.. |... 


(a) Amount receivable after deducting retainage. nenne LARES IR... 


(b) Retainage to date, due upon completion of contracta.......................-|...... 

5. Accounts receivable from sources other than construction contracts... ees |... |. |... |... |... 
6. Deposits for bids or other guarantees: (a) Recoverable within 90 days........................ |... |....|..-.|..-.]... |... |. 
(b) Recoverable after 90 days............................| ......-..|.--.]....|....].......]........ 

7. Interest accrued on loans, securities, etc... senten] HD] 
8. Real estate: Get Used for business purposes. ss.. rerasan eeraa ee coges [ro atn e Ret ae IE 
(b) Not used for businásé E, ince npa n aon e ens] es caius 
9. Stocks and bonds: (a) Listed—present market value... ech 
(b) Unhited present. VUE... i un d aon oo od e E 


10. Materials in stock not included in Item 4 (a) For uncompleted contracts (present value)|......]....| 2| 7 |... ]4-..|........ 

(b) Other materials (present value)..................|......|.-..................]........... 
hb 5Equipment?book valuaciones NG Tad great uuo cete qiue eco le pos pera px 
I2: Furniture snd Grien, book value: 0 IR Me Lc LLL DE El Ios. a | ee rd eoe: 
1S. OfherasBeid( "c a S WELL o IEA UNS EE 


Total asseta........ 
LIABILITIES 
L^ Notes payable: (a) To banks regulat............—,. 5er Eben IA ascendens dalli osea te ub Fe Bf 2 
(b) To. banks for certined checkar ae e oL ea COM acre opio brennen E en E en 
(c) To others for equipment obligations.............——5.. eese EZ TL feahet esejas 
(d) To others exclusive of equipment obligations... sspe deese 
2 Accountspayable: (a) Not TEE GE eset oec ere ee 
(b) Past due... DE E D E D SS E SH | RSesewál 
SE ENEE D E eco Jess [sens E mts 
4 Other HADBIIIGOS EE Me [24 70 et El dne DEE 
[Acca UT To EE T. D NEM CIE n. A uei cce ERES Ld por. poe 
6." "Capitalatach AR Ee inae done à 
(b) Common ee TA ED. E rcd tese odes Pape ie) bett 
ATE mna Dan A o ae e A prete aee entes. [os s ab md 
(d)/Preferred 9 EE E 
Te "Surplus: (neteworth) rose a tit E ae iets Se ER DN EE EX 
Total liabilities........ 
CONTINGENT LIABILITIES 
1. Liability on notes receivable, discounted or sold... sss sos NM dre 
2. Liability on accounts receivable, pledged, assigned or sold... Js 4 E 
$, eeka biyas Dans DAD E, e Ne spem 
4. Liability as guarantor on contracts or on accounts of otberg nech leche che 
5: Other contingent liabilities... Mei lanas cu E es 


Total contingent liabilities ...... 
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DETAILS RELATIVE TO ASSETS 





(G) ow hang =n o E E, 
1 Cash (b) deposited in banks nro eege Je227e6e. 
(c) elsewhere —(state where) -— 55 eg ee EE 

NAME OF BANK 


ex weeks Cur. e 7 Mak: i 
AE We ide oru. Sabe... A A EEE) oh 







(AAA ee 
Notes receivable (b) due after 90 day& 
(c) past due 


RECEIVABLE FROM: NAME AND ADDRESS RATE ky HOW SECURED AMOUNT 





Have any of the above been discounted or sold?...................... If so, state amount, to whom, and renaon. = 








3° | Accounts receivable from completed contracts exclusive of claims not approved for payment... $. 9249.57. 















NAME AND ADDRESS OF OWNER NATURE OF CONTRACT EE 
RE E A EEN A LR Ve... | TELL ee Loge 22. 
dE I uM LIS mL Su. o ee weree LEE LE 
E MARIE: LAME p... A354 ey LL ERAGE 
SE RL O AE oe E A C MOS EE PE edt 
Have any ot the above been assigned, sold, or pledged? If so, state amount, to whom, and reason._._............... 


Sums earned on.uncompleted contracts, as shown by engineer’s or architect’s estimate: 

(a) Amount receivable after deducting retainage oes esses SLE ASCE. 

(b) Retainage to date due upon completion of contract 
j AUNT RETAINAGE 


RECEIVED 
WHEN | AMOUNT 










AMOUNT EX- 
CLUSIVE OF 


DESIGNATION OF CONTRACT AND NAME AND AMOUNT OF AMOUNT 
AD CONTRACT EARNED 
RETAINAGE 


DRES8S OF OWNER 









ae Aue Ee ABS). OLITE EIE IM Leger L AT 
ME T e Dn o we EPA EA 
E Ee CE TOMES ABE AGERE RUE Ee E DEE Ee A |. gie 
Have any of the above been sold, assigned, or pledged?..4 2- .......If 80, state amount, to whom, and reaaon. ES 





* List separately each item amounting to 10 per cent or more of the total and combine the remainder. 
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DETAHS RELATIVE TO ASSETS (Continued) 





FOR WHAT 





RECEIVABLE FROM: NAME AND ADDRESS 


DEPOSITED WITH: NAME AND ADDRESS 


dees dee EE ee Se EE EE EE seer Here en qur Re IR ST 
SE DE eege egenen! iert emn ee 


Interest accrued on loans, securities, ele, 


ON WHAT ACCRUED TO BE PAID WHEN AMOUNT 














8 Real estate ( (a) Used for business purposes EE DARA Ls 
book value | (b) Not used for business Durposen ci EE 


IMPROVEMENTS 


DESCRIPTION OF PROPERTY ¡TIEN 
: NATURE OF IMPROVEMENTS BOOK VALUE 











LOCATION HELD IN WHOSE NAME — [eR NGS 
voee NF AME EEE T cp ERU e DM MER ew ER CO eu cM E EE 
eias Nou GL d e cu Pu e cw. ue doti iiu e 
A E EE 
LEE EE DEE 
LTEM EE EE EE EE 
WEE EE EE EE 






© List separately each item amounting to 10 per cent or more of the total and combine the remainder. 
11 


























9 Stocks and bonds: (a) Listed—present market value E $. [LIN ©. 
DIT A a a ee o A EUN 
DESCRIPTION ISSUING COMPANY 
ppl s cue te Ln cn OEE A ST. ate EIA] E el REMO o e Ee a y [E E ERE.. 
Ri EE SAG U tuo TO RE ia | CN lea PER epos ES UA EA. Kee 
qM uv oo AAR a AES Ad. A UNI ee o o: Loca E SAO USES | RIERA BESE S EEA MAA E Mens A A 
E aN st ue stc Ge O A BE o Le e - cet se [I T. AE A 
A EA E E E a cl cubus E kee E E pee] os 
ead IA TN A, E ae i t do cot E | | ON EE um ee Inde a WEE 
Lë) sel p M M MI E E E aaa co o EU. le EE 
AMOUNT 
WHO HA8 POSSESSION IF ANY ARE PLEDGED OR IN ESCROW, STATE FOR WHOM AND REASON PLEDGED OR IN 
KEE EE EE 
= AD) E E EE EE e EE EE QU. Ee 
EE EE E E EE e SE 
EE EE EE) EE ER 
LEE EE EE BEE 7A MEL ee 5 
af E EE e EE EE E EE Ee e 
SE EE EE e le EE 
Materials in stock and not included in Item 4, Assets: 
10 (a) For use on uncompleted contracts (present value)... $7. 


(b); Other materials (present vale) asic): E a EE Neu ee moore MT NN E gl 


DESCRIPTION OF MATERIAL 





SE EE EE EE umm a 
BUM MEE e an ee RO ME Cc RO E e er l Wm pc 














e ° 
IIT Rupee book valne- on 5 s S ee de eT ES SLL] ERL, 
UAN- AGE OF PURCHASE DEPRECIATION BOOK 
ITY DESCRIPTION AND CAPACITY OF ITEMS ITEMS PRICE CHARGED OFF VALUE 











* If two or more items are lumped above, give the sum of their ages. 
12 


DETAILS RELATIVE TO ASSETS (Continued) 











12 | Furniture and fixtures at book ealge E —$29272-9 
13 | Other aoee —*- O o I S o dubia E E dile $422 £58 


DESCRIPTION AMOUNT 


atelier c c o A E T E 
dou quede css due 5075. 2 7 EE ACTA 


E Er E E er mer 


TEE ededgedigdedetegiedegeiegegedegegdegegedtgedtegiedetngerdeg | ERE 





TEE tegdbetedetngegdedeg aaa 


| TOTAL ASSETS$ 2, ZIZ 71H 


DETAILS RELATIVE TO LIABILITIES 





@ To banka erar A Usa ANP one Oise” RON eet CNRS ae $22 2.222 
(b) To banks Tor rr ri belen 
1 Notes payable (c) To others for equipment oblteationg eessen e 
(d) To others exclusive of equipment obligations... HEES 






TO WHOM: NAME AND ADDRESS WHAT SECURITY WHEN DUE AMOUNT 


OTE Wie Merk A ade. E B08, 


EE EE ened ELLE 





(a) Not DEE 


2 | Accounts payable [ @) Pang P". 05 dA a E Mu 


TO WHOM: NAME AND ADDRESS FOR WHAT 

















INTEREST INSURANCE BLDGS8. € FIXT.| PLANT DEPR. 





(ATOM we d Mor e rl id E Ee ot areas Bite yes ei 


6 | Capital stock paid ap | (b) E EE E EE 











SHEET FL e Ree A o Dus C A RR OR e 2 





TOTAL LIABILITIES $S 12, Ga Gage 
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If a corporation answer this: e 


Capital Ee E EE EE - §73.082.22. 
Wo popa a EE 1* 


In what ES EE EE 


Names and titles of all persons having authority to execute and receipt estimate vouchers and to conduct other 
business for the corporation, including its officers, the signatures of whom are legally binding. 


e duit bu PA MES Ge e E 
Wed R- Sait te — Lë Aves. 


emgeet SEENEN 


Do you have necessary “certificate of authority" to transact corporate business in this state, under the terms of 


Chapter 215, Acts of 1929, and acts amendatory thereto?............... Es E el EE EE 





If a co-partnership answer this: 


AN organisation- ei LL Lose a E a i E EE ub 


State whether.co-partnership is general, limited or association... LLLA 


Give the names, addresses and proportional interests of all parties: 
Name Address Share 


—— ÓÓÓ—— —À— — —MÀ 9 —À— —— À— —— — — M €— — ———— — — MÀ EE IA T 
EE E Ee —— — 99 — ——— EE E EEN ` KEE ——--— 
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tas COE COR. EALE ION- ES E SE EE DESE A E L a aTr EE ge PN e 


Give names and titles of all persons having authority to execute and receipt estimate vouchers and to conduct other 
business for the partnership, the signatures of whom are legally binding. 


ee e Eeer EE —— 


A dii iL E: E EE A m (€ 


A EE EE EE Q—————————————— 


The undersigned hereby declares that the foregoing is a true statement of the financial condition of the individual, co-partnership or 
corporation herein first named, as of the date herein first given; that this statement is for the express purpose of inducing the party to whom 
it ía submitted to award the submittor a contract; and that any depository, vendor or other agency herein named is hereby authorized to supply 
such party with any information necessary to verify this statement. 


NOTE: A co-partnership must give firm name and signatures of all partners. 
A corporation mut give (ul corporale name, Geen of oficial and afi corporate 





Affidavit for Individual 
SHARON See See } 
88: 


COUNTY OF. LL 


EE e Ding duly sworn, deposes and says 
that the foregoing financial statement, taken from his books, is a true and accurate statement of his financial condition as of the date 
thereof and that the answers to the foregoing interrogatories are true. 


Subscribed and sworn to before me this 


E ofr EE EA AA LL Me 


“Notary Publie — 
O A A A A ee 


Affidavit for Co-Partnership 
STATE.OE Ee | ; 
88: 


COUNTY TR 


being duly sworn, deposes and says 





that he is a member of the firm ol ; that he is familiar 
with the books of the said firm showing its financial condition; that the foregoing financial statement, taken from the books of the said 
firm, is a true and accurate statement of the financial condition of the said firm as of the date thereof and that the answers to the fore- 
going interrogatories are true. 


Subscribed and sworn to before me this 


(Member of firm must sign here) 





cdayio[ kien AA HL oA e E 


—M——— —— ——— — 








Notary Public 
Affidavit for Corporation 
STATE Ob. “Aref 
88: 
COUNTY OF Iun 
p277 27 AI 271 being duly sworn, deposes and says that he is 
atn mi. id the LE EA c ES DN c the cor- 


oration described in and which executed the foregoing statement; that he is familiar with the books of the said corporation showing 
its financial condition; that the foregoing financial statement, taken from the books of the said corporation, is a true and accurate 
statement of the financial condition of said corporation as of the date thereof and that the answers to the foregoing interrogatories 
are true. 


Subscribed and sworn to before me this US ti AN UPS 
(Officer must sign here) 


sey Cue PARI AA AL, Az e LI A, Dre CES. 





(If additional space is needed for alternates, use blank space on reverse side.) 


The Contractor and his sub-contractors, if any, shall not discriminate against any employee or 
applicant for employment, to be employed in the performance of this contract, with respect to his hire, 
tenure, terms, conditions or privileges 6f employment or any matter directly or indirectly related to 
employment, because of his race, color, religion, national origin or ancestry. Breach of this covenant 
may be regarded as a material breach of the contract. 





IN TESTIMONY WHEREOF, The bidder has hereunto set his pendithis A E EE day of 
GE BEE 
WEE AAA a A E 
IN TESTIMONY WHEREOF, The bidder (a firm) have hereunto set their hands this... 00 i 
dayo V ee ee na e e 
A LLL ALLE ue a ak = 
E EE, n 
Individual names] 


IN TESTIMONY WHEREOF, The bidder (a corporation) has caused this proposal to be signed by its President 
and Secretary and affixed its corporate seal (his 30th __ day of... April 19.85 


Moellering Construction Co., Inc. SH » 


Name of corporation 









(Seal) 


ARE. E d. 
TERMS OF ACCEPTANCE 2440 R Mus 


The above bid is accepted or rejected this... day DEE, vs 19 


"EE ES AE www ew en LLL 


SL A e e e o E e. ——— —ÀM——M EE 


Bost I d ud occu LAE ET 


GENERAL BID FOR PUBLIC WORK Form No. 96 Revised (1964) 


Prescribed by the State Bourd of Accounts 
CONTRACTOR’S BID 


Pursuant to notices given, the undersigned proposes to furnish ali material and labor necessary to complete the 


Construction of the extension of runway 13-31 





———— — ——----——— 











to be located 9L Baer Field, Fort Wayne, Indian a 


----——————------ Dco Se SS A A SS 


according to the plans and specifications prepared by s cWeb Bel MES EE 
Engineer or Architect 
E RO ater , now on file in the office of City of Fort Wayne 


Purchasing Departmenta — 5 "vi. eee the sak of (ivo Miia.) One Menace 


State amount in figures and words WE E 


Tear “The Thevstna Quel Fosse Seven Are Vien deen Io 


If extra work is necessary to extend the foundations to a greater depth than required by the plans and 
specifications, or otherwise, such extra work will be completed according to the written instructions of the 
architect and owner for the following unit prices: 


Excavation. A o to ER Qum e MEUS eR aD SI per cu. yd. 
Concrete work (including Torma) EL IL ees ee cu. yd. 


Brick work. o od ionis e Ma NE. 


(State whether actual brick or mason's measurement) 


rr i eH EE TERN EN 


ALTERNATE BIDS 


The undersigned also proposes to furnish or to omit all labor and material necessary to complete work as 
required by the "Alternate Bids," as provided in the plans and specifications as follows: 


(State the number of alternate, if given in the specifications; if not, state the exact character of 
the work which it is proposed to add, or to omit from the work as provided for in the plans and speci- 
fications and the amount to be added or deducted from base bid.) 


Alternate No. 1. 


VNYIONI ‘SIDNNW - “ONE ‘°OD 32408 ^3 Y 








GE e ae A Bye ieee e UdHB} uorn»v 


UOTIBTAY jo paeog 
soeseuoang jo *3d9(q euÉÉM 1304 


L6TT "Zeg PTA 
[29113129134 pue BSutaeg 


wou 


TOP BAQU ORG eut comer TOS eee ee EE val 
*ou] “*0) *3suo5 3UTASTTIION 


JO did 





(+961) 96 “ON WHOA 


Freitas by stank Many eas Ge arcu ors 
CONTRACTOR'S BID 


on... Runway construction 


= NONEM ga nr DE 


Insert class of work 


"ett 


wenn nee ee eee nnm een e a m e e a a, 





to be located: at Baer Field, Fort Wayne, Indiana 


according to the plans and specifications prepared br Wet A o A I 
Engineer or Architect 

A eege Ee NE , Dow on file in the office of City of Fort Wayne 

Purchasing Department... — i So nlio for the sum et. vo Minos Orest 


ra o4 State amount in figures and words 
Jo Io [Mostra Orc Newosen Seven Ana "os boca tes $4/227,00704- .— 
If extra work is necessary to extend the foundations to a greater depth than required by the plans and 
specifications, or otherwise, such extra work will be completed according to the written instructions of the 
architect and owner for the following unit prices: 


e ul oo e ar a EROS UU IRE a per cu. yd. 
Concrete work (including forms)... OEE. RON ES I ol per cu. yd. 
Brickwork ooe een Le IA AMT EE M ME: 
(State whether actual brick or mason's measurement) 
EE Pe Ras ae EE 





ALTERNATE BIDS 


The undersigned also proposes to furnish or to omit all labor and material necessary to complete work as 
required by the “Alternate Bids,” as provided in the plans and specifications as follows: 


(State the number of alternate, if given in the specifications; if not, state the exact character of 
the work which it is proposed to add, or to omit from the work as provided for in the plans and speci- 
fications and the amount to be added or deducted from base bid.) 


Alternate No. 1. 


Note: Bidders for work for all municipalities, except counties, use this form. 
Bid Bond 
Enclosed herewith find ZER AN AEN, for 8. being 2 % of the maximum bid 


herein. made payable tes City of Forte Names uo Ld ue x auc is 


Name of officer and municipality 


The proceeds of which are to remain the absolute property of EM c ONCE TREE Wayne E Lou. E 
unicipality 
ip Moellering Const, Co., Ipan nob within s. = 10 et CLE days after notice of acceptance 


Bidder 
of the within bid, enter into a written contract, and secure said contract by a bond for the full amount of the 


contract in the approval of the proper officials of said City of Fort Wayne | .... 


Municipality 


Note: Bidders on county work use this form. 


Enclosed herewith find a bidder's bond in an amount equal to the maximum bid herein, subject to the ap- 
proval of the board of county commissioners, conditioned as follows: That if the board of county commissioners 


shan award t rn le ccn et nt eae -the contract for said: work; that -a 


shall within days enter into a contract with said board for said work and shall well and faith- 
fully do and perform the same in all respects according to the plans and specifications adopted by said board 
and according to the time, terms and conditions specified in said contract to be entered into and shall promptly 
pay all debts incurred in the prosecution of said work. 





NON-COLLUSION AFFIDAVIT 


The bidder, by its officers and... LIES xu a EE 
agents or representatives present at the time of filing this bid, being duly sworn on their oaths say, that 
neither they nor any of them, have in any way, directly or indirectly, entered into any arrangement or agree- 


ment with any other bidder, or with any public officer of süch:City oF Fort Wayne — n 0 0 5 
whereby such affiant or affiants or either of them, has paid or is to pay to such bidder or public officer any sum 
of money, or has given or is to give to such other bidder or public officer anything of value whatever, or such 
affiant or affiants or either of them has not directly or indirectly, entered into any arrangement or agreement 
with any other bidder or bidders, which tends to or does lessen or destroy free competition in the letting of 
the contract sought for by the attached bids; that no inducement of any form or character other than that 
which appears upon the face of the bid will be suggested, offered, paid or delivered to any person whomsoever 
to influence the acceptance of the said bid or awarding of the contract, nor has this bidder any agreement or 
understanding of any kind whatsoever, with any person whomsoever to pay, deliver to, or share with any 
other person in any way or manner, any of the proceeds of the contract sought by this bid. 





(If additional space is needed for alternates, use blank space on reverse side.) 


The Contractor and his sub-contractors, if any, shall not discriminate against any employee or 
applicant for employment, to be employed in the performance of this contract, with respect to his hire, 
tenure, terms, conditions or privileges óf employment or any matter directly or indirectly related to 
employment, because of his race, color, religion, national origin or ancestry. Breach of this covenant 
may be regarded as a material breach of the contract. 





IN TESTIMONY WHEREOF, The bidder has hereunto sethishandthis__ .. 1 1 11 1 day of 
RENNES |: E 
AA at a a 
IN TESTIMONY WHEREOF, The bidder (a firm) have hereunto set their hands de EES S 
Giel e Een MER 
EE eege EEN a 
By d elo a EE EE due) 
Individual names] 


IN TESTIMONY WHEREOF, The bidder (a corporation) has caused this proposal to be signed by its President 
and Secretary and affixed its corporate seal tie 20th _ deg 7. April 1985. 


Moellering.Construction Co., Inc. Ge e ei 


Name of corporation 





(Seal) 
olay’ 
TERMS OF ACCEPTANCE UD R Miete 
The above bid is accepted or rejected this. day ofen eg AE os eae TONA - 
Torque cd NEUEM EUER E i oto. MD e eu MIA 


e ae ce aU 










rts OP2B s-6s CITY OF EORT WAYNE 


DEPARTMENT OF PURCHASES 
Number One Main St.,FT. WAYNE, IND. 46802 


INVITATION 


` Quotations, subjest te the conditions en the reverse hereof, are requested em the following Bet ef 
supplies, equipment or services, for the department as mentioned, with Zeie to destination 
your Gë 


materials, 
es shown below. Quotations shall include all charges for delivery, pecking, ete. 


Mail al pee aná, Carol Offerle: 427-1101 DEPARTMENT OF PURCHASES 


Pag 1 gi? 


Rei Na 31197. . — 
Date March 28, 198 


Date wanted .4/16/85 . 








Room 940, Number One Main St., Ft. Wayne, Jnd. 46802 
n e A ae ER OES ech etc sc oca nodi a cl ARP A ABC ET EN EE 
REQUIRED FOR DELIVERY TO: 


ec, m Board of Aviation 


or Division Oaa eee 
Baer Fie 


Address Fort Wayne, IN 46809 


RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
CUM nig, April 10, 1985 at 10:30.4.m. 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA SALES EXEMPTT 
CERTIFICATE NUMBER IS NO. 84508. PRICES SHOULD NOT INCLUDE THESE TAXES. See “Instructions to Bidders” No. 10 on derer hereof A du. 


TAX EXEMPT (Unless otherwise indicated) 


Materials, Supplies, Equipment or Services 


Fund 
Appropriation No. 

















PAVING AND ELECTRICAL WORK FOR THE EXTENTION OF RUN- 
WAY #13(Project AIP 3-18-0022-04) PER THE SPECIFICA- 
TIONS UNDER SEPERATE COVER. 


A 100% PERFORMANCE BOND WILL BE REQUIRED OF THE 
SUCCESSFUL BIDDER. 


A PRE-BID CONFERENCE WILL BE HELD ON APRIL 8, 1985 
AT 1:30 P.M. AT THE BAER FIELD TERMINAL BUILDING. 


AFFIRMATIVE ACTION: On File: Y Attached: 








Bid Bond required O yy — 52 LL. Performance Bond 5 2100€ e PE O: 
See instruction item No. 16 on reverse side hereof. 


Termas .O — 96 cash discount if paid within__—__days from delivery and acceptance of goods or completion of service 
PROPOSAL OR BID 


A EE EE oes E ee an ho Sad SS 
Delivery of any or all of the items or completion of services indicated shall be made withinaodsys from receipt of orde 


As deli be a dec A 
IMPORTANT (uz "ep MM sward of aa oroe it is important that bidde 






[? p Sign Here: 
RIETH-RILEY CONSTRUCT TON CO;, INC... * 
D Compeny Manager, Road ( 
RIM X. EEN criticas Title. BIILEERE ooon 
. DeWitt 






aea 311 V; Madison, |P.0.. Box Ai). 


a ecce Lrorar L19N10 


2 
! 
l 
U 
U 


a 


Approved by S 


Page 2 of 17 


te Bosrd of 


Accounts for City e ot Fort Wayne, 1945 


as follows 
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Date 


Accepted 


Board-Commissloner Dept. of Purchasing, etc. 


as follows 





Date 


Rejected 


Board-Commissioner Dept. of Purchasing, etc. 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


l. 


10. 


11. 


13. 


14. 


15. 


16. 


Special Conditions: Special conditions included in the Bid Document shall take precedence over any provisions stipulated hereunder. 


Applicable Laws: The Revised statutes of the State of Indiana, and all City ordinances insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, are made a part hereof. 


Workmen's Compensation: Insofar as Workmen's Compensation Act is concerned, the bidder or contractor agrees to furnish an official, certifi- 
cate from the Industrial Board of Indiana, showing that he is in compliance with such law, whenever such certificates are required in the Bid 
Document. 


Infringements and Indemnifications: The bidder, if awarded an order or contract, agrees to protect, defend, and save the City harmless against 
any demand for payment for the use of any patented material, process, article, or device that may enter into the manufacture, construction, or 
form a part of the work covered by either order or contract and he further agrees to indemnify and save the City harmless from suits or actions 
of every nature and description brought against it, for or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acts of the contractor, his servants, or agents. 


To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance is deemed necessary. When so required the types and amounts of insurance to be provided is 
set forth in the Bid Document. 


Pricing: Prices should be stated in units of quantity specified in the Bid Document. In case of discrepancy in computing the amount of the bid 
the unit prices quoted will govern. 


Delivery: Quotations should include all charges for delivery, packing, crating, containers, ete. Unless otherwise stated by the bidder prices 
quoted will be considered as being based on delivery to the destination designated in the Bid Document and to include all delivery and packing 
charges. 


Specifications: Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications out- 
lined in the Bid Document. 


References to a particular trade name, manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in inter- 
preting the requirements of the City. They should not be construed as excluding proposals on other types of materials, equipment and supplies. 
However the bidder, if awarded a contract, will be required to furnish the particular item. referred to in the specifications or description unless 
a departure or substitution is clearly noted and described in the proposal . 


Samples: Samples, when requested, must be furnished free of expense to the City and if not destroyed, will upon request be returned at the 
bidder's expense. 


Cash Discounts: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from date properly executed claim voucher is received, if the latter date is later than the date of delivery and acceptance. 


Taxes: The City is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated to show the amount to 
be added for taxes of any kind if applicable. Prices should not include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. 


Bid Informalities and Rejection: The City reserves the right to waive informalities not inconsistent with law or to reject any or all bids. 


Award: Unless otherwise specified in the Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated in 
the Bid Document bidders may submit proposals on any item or group of items, provided however that the unit prices are shown as requested. 


Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com- 
pleted to the full satisfaction of the City. 

Bidder's Signature: Each proposal form must be signed by the bidder with his usual signature. All signatures should be in full. 

Bids by partnership should include the names of the partners composing the partnership and must be signed by one or more of the partners in 

the following manner: “John Jones and James Smith, d.b.a., Smith-Jones Company, by John Jones, a partner". 

Bids by corporations must be signed with the names of the corporation, followed by the signature and designation of the president, vice-president, 

or person authorized to bind it in the matter. 

The successful bidder, or contractor, agrees that he will comply with Indiana Acts 1961, chapter 208, section 10. being Burns Indiana Statute 

40-2316-1964 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi- 

tions, or privileges of employment because of race, color religion, national origin or ancestry. 

Unless otherwise specifically indicated under the individual listing in the legal advertisement or invitation to bid, all bids shall be subject to 

the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, in the amount specified, drawn on a solvent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be required to furnish a bond or Certified Check on a solvent bank, payable to the City of Fort Wayne or 
to the contracting division thereof, in the amount specified in the notice of bids wanted or the invitation to bid, as a guarantee for the 
faithful performance thereof. $ E 

Submission and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the specified time of closing as designated in the invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as none other will be accepted. Proposal forms must be returned 
intact. Removal of any part thereof may invalidate the bid. 

c) Bidders are requested to use the Bid Envelope if furnished by the City, or other similarly identiSed envelope to assure proper handling. 
Envelopes should be sealed when submitted with information on the face of the Bid Envelope to identify the bid. eg., Bid Reference number 
and date of closing and City Agency involved. 


d) Separate proposals must be submitted on each reference number. 
e) Proposals having any erasures or corrections thereon may be rejected unless explained or noted over the signature of the bidder. 


CITY OF FORT WAYNE, INDIANA RETRATA E 


_ REQUEST FOR BIDS 


"The City of Fort Wayne, Indiana, is requesting Vendors 
to submit bids for the materials and/or service as detailed 
in the Specification Section of this Bid. o 


Unless othérwise stated in the Specifications Section, 
the following General Instructions will apply. 


GENERAL INSTRUCTIONS 


I - Bid Opening and Award ` 


 .Bid Proposals will be read aloud to all participating, 


and examined soon after opening. The City of Fort Wayne does 


not award any bid until the Director of Purchases and the 


interested Department Head have had ample time to xeview 
esch Bid Proposal, make their recommendation and submit to 
. City Council for their approval (if required). Award will be 
made, however, at the earliest possible date. No Bid Pro- 
posal may be withdrawn for a period of sixty (60) days after 
bid opening date. If the mail is delayed beyond the date and 


~- 5 hour set for the bid opening, Bid Proposal(s) thus delayed, -- 
will NOT be considered. 


AXE es Basis of Bid Award 


Award of bid shall be made to the most responsive and 
responsible bidder meeting the specifications and having Che 
lowest possible cost consistent with the quality and service 
needed for effective use; the following criteria will be 


used in 


A. 
B. 
C. 
D. 
E. 
B. 


G. 
H. 


making this determination: 


Superior Quality and specification adherence. 
Adequate Maintenance and Service. : s 


.Delivery Date and/or completion time. 


Guarantees and Warranties. 

Company's Reputation and financial status. 
Past Experience and cost with similar or like 
equipment or service. 
Anticipated future cost and experience. 
Performance of Bidder's equipment in hands of 
other agencies, plants, and firms. 
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IÍI - Guarantee with Bid 


To protect the interests of the City, the Bidder 
Guarantees that the equipment offered, is standard new 
equipment, latest model of regular stock product, with parts 
regularly used for the type of equipment offered; also that 
no attachment or part has been substituted or applied 
contrary to the manufacturer's recommendations and standard 
practices, and the item(s) bid will perform to 100$ as to 
the needs of the Department acquiring this equipment, 
product or service. 


D — Bid Forms 


Each Bidder must submit a Bid Proposal on the blank 
forms attached. The Bidder shall sign his/her bid correctly, 
and Bid Proposals may be rejected, if they show any 
omissions, alterations of form, additions not called for, 
conditional bid or any irregularities of any kind. Alternate 
Bids may be considered if submitted under separate cover, 
including all bid forms as in the above. 


V - Use of Brand Names 


Specifications contained herein, in some cases, may 
refer to brand names. Brand names and numbers are used ONLY 
to set forth and convey to prospective Bidders the general 
style, type, character and quality of equipment. Brand 


names are not used to limit competition. 
VI - Use of Brand Names in the Bid 


If the article bid upon has a trade or brand name, show 
same in the bid. 


VII - Specification Deviations by the Bidder 


Any deviation from the specifications, including Brand 
Names and Model Number, MUST be noted in detail and 
submitted in writing with this Bid Proposal. Completed 
specifications should be attached for any substitutions 
offered, or when amplifications are desirable or necessary. 
The absence of the specification deviation statement and 
accompaning specifications will hold the Bidder strictly 
accountable to the specifications as written herein. Failure 
to submit this document of specification deviation, if 
applicable, shall be grounds for rejection of the item(s) 
when offered for delivery. If specifications or descriptive 
papers are submitted with bids, the bidder's name must be 
clearly shown on each document. 
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The Specifications, as listed herein, represent our’ 
preference in equipment, however, we are fully cognizant 
that no two pieces of equipment from different manufacturers 
are the same. Therefore, if your equipment is similar and/or 
same in size, function, and operation, but some of the . 
specifications do not completely coincide with ours as 
listed, please list your exceptions and explanations 
separately. It is not our intent to write specifications for 


a piece of equipment that only one manufacturer can submit a 


DO bid LOL; 5 — 
A . VIII - Specification Changes After Bid Award. 


Any changes in goods/services after the Purchase ' 
Order/Contract has been awarded, must be with the written 
consent of the Purchasing Department. If written consent is 
not obtained, the Purchasing Department may elect to accept 
the changes; but is not bound to do so. 


IX — Bid Bond e 


Bidders shall submit with their Bid Proposal, a Bid 
Bond in the amount of: Five (5$) percent of Bid Amount. © 
The Bid Bond must be submitted on the enclosed form. NO 
substitutes! When submitting a certified or cashiers check 
as Surety - complete the enclosed form down to the point 
marked with the arrow (<------- ). When submitting a bond as 
Surety, complete the entire form and attach power of 


attorney. Bid Proposals. submitted without being accompanied 


by the foregoing, when required, shall be rejected. Any Bid 
Proposals accompanied by a Bid Bond not properly executed, 
may be rejected. The Bond will be forfeited to the City by 
the successful bidder as liquidated damages in case a bid 
award is made to that bidder and the contract and/or 
Performance.Bond are not promptly and properly executed. 


When bids are awarded, the Purchasing Department will 
return immediately all checks, except those of the 
successful Bidder(s). If a Performance Bond is required, the 
check of the successful bidder(s) will be returned upon 
compliance with the Performance Bond. If no Performance Bond 
is required, the check(s) of the successful bidder(s) will; 
be held until delivery or completion of the contract. 
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have the option of terminating the contract. . The remedies 
provided for under this provision shall not be construed to 
limit, waive, or otherwise abrogate any other remedy that 
the City shall be entitled to under other terms and 

- conditions of this contract. 


XIII ~ Brochures 





i Bid proposals shall include adequate brochures, latest 
“printed specifications and advertising literature, 
describing the product(s) offered in such fashion as to 
permit ready comparison with the Sees F ications on an 


ie a Dum basis where applicable. 


XIV - - Specification Changes, Additions. and Deletions . 


. i WALL changes in specifications shall be in writing and à 
furnished to ALL Bidders. Verbal information obtained 
otherwise will NOT be considered in awarding of bids. 


XV - Number of Bid Copies 


Unless otherwise stated in the Special Instructions 
section of this bid request, submit one copy of bid on. 
attached forms. : i 


XVI - Bid Changes 


Bids, amendments thereto or withdrawal requests 
received after the time advertised for bid opening, will be 
void regardless of when they were mailed. 


XVII - Delivery Location . 


Delivery shall be made at the location shown below: 


— ang m. 240. One. Main Street — 
XVIII - Delivery Time 
Unless otherwise stated in the Special Instruction 
section of this bid request, deliveries will be accepted 


during the hours between 9:00 a.m. and 4:00 p.m., Monday 
through Friday excluding City Holidays. 
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x - Performance Bond EIE - 


The successful Bidder(s), within ten (10) idas days. 
after acceptance of the Bidder(s) offer by the City, shall 
‘furnish a satisfactory Performance Bond in the amount of 

One Hundred Percent |... The Performance Bond of the 
successful Bidder(s) shall be conditioned on the faithful 
and complete performance of the requirements/obligations 
found in the contractual agreement(s). The Performance Bond 
will be in effect until total completion of all terms and * 
."conditions of this bid. Successful Bidder(s) will be 
- responsible for all claims and injuries to persons or 
` damages to property or premises arising out of, or in 
connection with his/her operations prior to the acceptance 
of the finished work or supplies, and that he/she will 
promptly make payments to all persons provided for in the 
contract; and shall guarantee to indemnify and save the 
City, it's officers, departments and employees harmless from 
all costs, damages and expenses growing out of, or by reason 
_of, the successful Bidder's failure to comply and perform 
the work and complete the contract in accordance with the s 
specifications including actual or alleged patent 
infringement in the matter of making, furnishing and 
deliverying said work or supplies. 


XI - Special Performance Requirements 


As delivery date is a criteria for awarding this 
Contract, and since time is of the essence, the successful 
bidder agrees that the City of Fort Wayne, at its option, 
will deduct from any money due the successful bidder, the 
amount of aid per calendar day for any time required to 
complete Contract beyond quoted delivery date. All 
deductions from any money due the successful bidder are to 
be as liquidated damages, not as a penalty. Failure of the 
City to enforce this liquidated damage provision shall not 
constitute à waiver of the breach of the Contract for 
failure to timely perform. Any extension of time must be in 
the form of a supplement to the Purchase Order Contract. Any 
. extension of time must be in writing; granted and issued, by 
the Director of Purchasing, prior to the quoted delivery 
date. 


XII - Failure to Provide Performance Bond When Required 


In the event that the Bidder(s) fail(s) to deliver to 
the City Purchasing Department the Performance Bond in said 
period of ten (10) calendar days after acceptance of 
Bidder's offer by the City, then the Bid Bond. of the Bidder 
shall be retained by the City in its entirety, all work 
under the contract shall be Suspended and the City shall 


7 kE See specifications from Wetzel Engineers. 
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XIX - Delivery Date 


The delivery time as stated in the bid proposal shall 
be the time required to deliver the complete item(s) after 
the receipt.of the order or award of the contract. Where 
multiple items appear on a bid request, the bidder shall, 
unless otherwisé stated by the City, show the delivery time 


for each item separately. If only a single delivery time is: 


shown, it will be assumed to mean that all items included in 
the bid can and will be delivered on or before the specified 
date. The bidder certifies that the delivery will be 
completed in the time he/she states starting at the time the 
order is placed. The right is reserved to reject any bid in 
which the delivery time indicated is considered sufficient 
to.delay the operation for which the commodity is intended, 
or where the bidder has failed to state a delivery date. 


xx - Pricing 


All prices bid must remain valid and firm through the 
"evaluation and award period of sixty (60) days. 


Unit pricing will govern over extended prices unless 
otherwise stated in the Special Instructions section of this 
bid request. All prices quoted should be firm. In those 
cases where a firm bid cannot be made, consideration will 
still be given to all bidders. However, those bidders 
subnitting firm bids will be given first consideration over 
those that fail to submit a firm bid, all other factors 
being equal. Also, in those cases where a firm bid cannot be 
made, all non-firm pricing should be stated and explained as 
explicitly as possible showing escalation factors, stating 
costs that may increase and the conditions of those 
increases such as sub-contractor cost increases passed on at 
cost, and any other conditions that may apply to cost 
increases. Also, maximum or ceiling prices should be quoted 
where possible when bids contain non-firm prices. Unless 
otherwise stated on bidders proposal, prices quoted shall be 
considered firm. ` ; Ws 


XXI - Cash Discounts 


Cash discounts, if allowed, should be so stated on the 
bid proposal form. Prices bid must, however, be based upon 
payment in thirty (30) days. The cash discounts so stated © 
will not be considered in the making of the award. Where the 
invoice is received prior to the receiving of the item(s), 
the times used in the taking of cash discounts, where ` 
applicable, will be computed from the date of delivery of 
the commodities to the carrier when inspection and ; 
acceptance is at the point of destination, .the date of 


EN 
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delivery will be used. If laboratory inspection is made a 
part of this bid, the date of the final laboratory report 
will be used. If the invoice is received after the date(s) 
specified above, then the invoice date will be used for the 
computation of the cash discount. : 


a XXII - Tie Bids 


In the case of tie bids, the City reserves the right to 
make the award based on the factors previously outlined in : 
.paragraph number 11, in what it considers to be in the best ' 
- interest of the City. | — i cru 


XXIII ~ Information 


a Questions concerning the bid requirements or 
specifications, should be directed to: w 


Director of Purchases (219) 427-1101 


XXIV - Bid Rejection or Partial Acceptance 


. The City reserves the right to reject any or all Bid 
Proposals. It further reserves the right to waive 
technicalities and informalities in bid specifications, as 
well as. to accept in whole or in part such bid or bias where 
it deems it advisable in protection of the best interests of 
the City. i 


XXV - Other Charges 


Bid prices shall include, as separate line items, all 
freight (transportation) and preparation charges, applicable 
taxes and any other applicable charges fully prepaid to the 
point.of delivery so that the bid price is the total price . 
to be paid for the item(s). CN 


XXVI - Inspection and Acceptance 


Inspection and acceptance shall be conducted by the 
persons named below. They will have the absolute authority 
to accept or reject the project for the City. In the event 
the individual or individuals listed below are no longer 
with the City, or in the position listed, the person or 
persons assuming their position(s) will be responsible for 
acceptance or rejection. 


NAME TITLE 


uam ere fe c o o ae: —Director of Purchasing .. 


Ray Hoverman ` ` > Airport Director Ze 


A GEN 


L4 


Invoice, Certificate of Origin & Warranty/Guarantee 


Invoice(s), certificates of origin and 
warranties/guarantees must be submitted at the time of 
delivery of the items(s). 


D. XXVII - Payments 


The City normally does not make early or partial 
payments. Any request for early and/or partial payments 
prior to the completion of the entire contract or order must 
be made by the bidder in his/her bid. Such request will be 
given due consideration in the awarding of the bid(s). 


XXVIII - Affirmative Action Program 


: Bidders will be required to submit, or to have on file 
with the City Equal Employment Office, a current written 
Affirmative Action Program in order for their bid(s) to be 
accepted. Such Program can be submitted at, or subsequent 
to, the bid opening, but must be on record in the EEO office 
and approved in advance of processing a Purchase Order for 
City Council approval. Bidders’ Affirmative Action Programs 
are in effect for the twelve (12) month period following the 
date of approval by the City Equal Employment Opportunity 
Officer. 
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TO: ALL DEPARTMENT HEADS OF THE CIVIL CITY AND CITY 
j UTILITIES OF THE CITY OF FORT WAYNE, INDIANA, AND 
ALL BOARDS, COMMISSIONS, AGENCIES AND AUTHORITIES 
OF THE CITY OF FORT WAYNE, INDIANA 


FROM: MAYOR WINFIELD C. MOSES, JR. 
DATE: AUGUST 29, 1983 


RE: Establishment of City Policies and Procedures With 
Respect to Minority Business Participation in City 
Procurement and Construction Contracts. 


1. BACKGROUND: Minority business participation programs 
are valuable economic development tools, since they help to 
create jobs and job opportunities for economically 
disadvantaged residents of this community. Accordingly, the 
City has, over the past several months, worked closely with 
representatives from local minority businesses, in an 
attempt to develop an Ordinance establishing City 
affirmative action programs that would facilitate minority 
business participation in City procurement and construction 
contracts. Such an Ordinance was developed and submitted to 
the Common Council of the City of Fort Wayne, Indiana. The 
administration anticipated that the Council would act 
favorably on such Ordinance, however, the Ordinance was 
defeated. Therefore, the directives herein contained are 
made effective immediately. » 
2. STATEMENT OF GOALS: The City does commit itself to 
participation goals for minority businesses in all City 
procurement and construction contracts for which bids are 
received. To assure that minority businesses participate in 
City procurement and construction contracts to the fullest 
extent possible, the stated goal of this City is that 
minority businesses receive 15% of the total of such 
contracts awarded in each and every fiscal year. The purpose 
of this memorandum and the directives herein contained is to 
assist the City in meeting its stated goals. 


3.  RECORDKEEPING: To facilitate the goals of the City, as 
herein stated, each department head of the City, including 
all heads of boards, commissions, agencies, and authorities 
of the City, is charged with the duty of formulating and 
maintaining adequate records and documentation disclosing 
minority business participation in City bid construction and 
procurement contracts emanating from such department, board, 
commission, agency, or authority. The form of such 
recordkeeping and the contents of same shall be as 
determined, within 30 days from date hereof, by the City 
Controller, the City's Director of Purchasing, the Chairman 
of the Board of Public Works, and the City's Compliance 
Officer. 


4. MONITORING: A special internal monitoring task force is 
hereby created to monitor and review all records compiled 
hereunder. This special task force shall consist of the City 
Controller, the City's Contract Compliance Office, Community 
Development & Planning 's Compliance Office, CETA's 
independent monitoring unit's representative, the City's 
Minority Affairs Director, and the Executive Director of the 
Metropolitan Human Relations Commission. The special task 
force shall report and advise the Mayor and the Mayor's 
Affirmative Action Advisory Committee. 


5. ESTABLISHMENT OF CITIZENS ADVISORY COMMITTEE: There is 
hereby established a "Citizens Advisory Committee", 
hereinafter referred to as "Committee". This Committee 
shall act as an advisory committee to the Mayor. This 
Committee shall consist of at least nine members appointed 
by the Mayor within ten days from date hereof as follows: 


(a) A majority of the Committee shall be persons who 
are actively involved in the day to day business of 
minority businesses in this community, or their 
representatives; 


(b) One member shall be a member of the Common Council 
of the City of Fort Wayne; 


(c) One member shall be a person recommended by the 
Common Council of the City of Fort Wayne; 


(d) One member shall be an employee of the City of 
Fort Wayne involved in the awarding of procurement 
and/or construction contracts; and 


(e) The remaining member (s) shall be appointed by the 
Mayor, at large. k 


This Commitrtee shall meet at those times and places as 
deemed appropriate by its members or as otherwise deemed 
appropriate by the Mayor. The Committee shall make, from 
time to time, recommendations to the Mayor and to the Common 
Council on how to best continue, re-define, Clarity; codify; 
and implement the goals of the City with respect to the 
continued and further involvement of minority-owned 
businesses in City procurement and construction contracts 
for which bids are received. 


Furthermore, the Committee shall apprise and make 
recommendations on the following: 


(a) The definition for "minority business". The few 
communities that have addressed this subject have 
adopted various definitions for “minority business". 
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The definition of "minority business" might include 
minorities based upon sex, as well as race. Some communities 
have separate participation goals for minority businesses 
and women business enterprises. Also, consideration should 
be given to preference for local minority businesses; 


(b) Desirability or necessity of working with-other local 
governments, such as Allen County, Indiana, to more fully 
implement the goals and purposes herein stated for all local 
government contracts; 


(c) The necessity to work within Indiana Code 36-1-9-1, 
which is the State Purchasing Law governing cities, so our 
programs will survive any and all legal challenges; 


(d) The necessity to work within Indiana Code 36-1-12-1, 
. Which is the law governing the awarding of public works 
contracts, so our programs will survive any and all legal 
challenges; and 


(e) The form and substance of any ordinances or resolutions 
to be presented to the Common Council of the City of Fort 
Wayne, Indiana, for the codifying of any and all programs 
developed concerning minority business participation. 


6. IMMEDIATE ACTION: The Board of Public Works of the City 
of Fort Wayne, Indiana, and the Director of the: City's 
Department of Purchasing, and all other officers and 
employees of the City involved in the awarding of City 
procurement and construction contracts, are hereby charged 
with the duty of preparing specifications for such City 

: procurement and construction contracts that will encourage 
minority business participation. Thus, as a criterion for 
awarding contracts, the appropriate officers of the City 
Shall prepare specifications that include minority business 
participation as a vital segment of those bid 
specifications. 


7. ATTORNEY GENERAL'S OPINION: Legal questions were raised 
as to whether or not the Ordinance previously submitted to 
the Common Council was in conflict with state law and met 
constitutional guidelines. Because voluntary affirmative 
action is an area of the law that is currently unsettled, 
the administration preferred, even in light of such legal 
questions, the passage of Ordinance. The administration was 
prepared, if necessary, to defend the Ordinance against 
legal challenge. Legal research indicates a court cannot 
render an advisory opinion as to whether or not voluntary 
affirmative action in City procurement and construction 
contracts is permissible under existing state law. 
Therefore, because of legal uncertainties of affirmative 
action plans, the administration shall seek an Opinion from 
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the Indiana Attorney General on the legality of a minority 
business participation ordinance. The administration seeks 
this opinion with the understanding that while such opinions 
may be informative as to the Attorney General's position on 
such ordinances, an Attorney General's opinion is not 
binding in a court of law. Also, if legally possible, a 
similar opinion shall be sought from the United States 
Department of Justice. a 


8. NEW LEGISLATION: The City Attorney of the City of Fort 
Wayne, Indiana, is hereby instructed to commence immediately 
the drafting of new legislation for submission to the 
General Assembly of the State of Indiana in January of 1984. 
This new legislation shall concern necessary amendments to 
the existing State Purchasing and Public Works Construction 
Laws so as to clearly allow for minority business 
participation programs. 


This document has been signed and made effective this 29th 
day of August, 1983. 





; tA 
Winfield C. Moses, Jr., Mayor 
of the City of Fort Wayne, Indiana 
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MBE/WBE STATEMENT 


: FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 1197 
BID DATE: April 30, 1985 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits Aisteen percent (_/52%), as a goal, of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 


e 


Name of Firm Type of Work 
1 D ber we. i type. SE M Perija 4 Ef. 
2 “SEs os ee ae FP mue Zw. Trucking) , Ek. 


3% Foz Coutraciors Corp. VEA lagne, Lo. Groe? ) Ex. 
4. 


Submitted on: April 30 , 19845 





By RIETH-RILEY CONSTRUCTION CO., INC. 
(Company Name) 





Business Address: 


311 W, Madison 


PO. Box 477 


? 


Goshen, Indiana 46526 


Ee TL Se RT A CPP UTC 


Phone Number: 1-219-533-2125 
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PROPOSAL AND BID SURETY FORM 


PROPOSAL: 


In compiiance with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees. if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac- 
cordance with the prices stated herein. 


The Legal Advertisement. General Conditions, Instructions to Bidders, Information for Bidders, Speciel Conditions, 
Specifications, and Plans applying form a part of this proposal. 


This proposai is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 


KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigred, are heid and firmiy bound unto the City 
of Fort Wayne, State of Indiana, in the sum ot..Five. (54) Percent of the Amount of Bid — ^ 


ee arr ate reat O NE MT cnet aaron e RR ERR ae elsa Dollars, 


to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment weil and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 


The condition of this obligation is such that if the bid or Proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded ` 
to the undersigned bidder and the said bidder shail within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana. and shall secure the pertormance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 


otherwise to be in full force and effect. Fiz : y 
3 Corporate surety is furnished. it is necessary 
BID CHECK (ALTERNATE FORM OF SURETY): that a certificate authorizing the “nttorney-in-fact” 


Certified (3 to sign the bond accompanying the same. 

Cashiers [3 e, 3 ias A e EET SIMI AT OCD EE 
E EE ee Ht HN EN UN CoA AS: E Dollars 
rere ele ERE MM M E CREER E AS Bank 
eene ee, te 


is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 
Note: If Check is used as Bid Surety—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 


Witnessed by: 





BIDDER 
AND 
OTHER PARTIES INTERESTED IN PRINCIPAL 
THIS PROPOSAL 
(See 14—Signatures under General Conditons, etc.) 
List all Parties if Partnership 
Dace ADEI S ad 
SEE COVER LETTER 
Name of Company — Print or Type n 
Incorporated x 
| In the State ot: .Wasbington 
SURETY | 





i Address... TACOMA». VASNA DE EO 
Leonard E, 


e 
: hrup 
umad? ALANI CH eee 
Sie on this LiMA¢torny—in#fact 
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RELIANCE INSURANCE COMPANY 


HEAD OFFICE, PHILADELPHIA, PENNSYLVANIA 


POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS, That the RELIANCE INSURANCE COMPANY, a corporation duly organized under the laws of the State of 
Pennsylvania, does hereby make, constitute and appoint Leonard E. Northrup of Goshen, Indiana 


its true and lawful Attorney-in-Fact, to make, execute, seal and deliver for and on its behalf, and as its act anddeed any and all bonds and 
undertakings of Suretyship, 


and to bind the RELIANCE INSURANCE COMPANY thereby as fully and to the same extent as if such bonds and undertakings and other writings 
Obligatory in the nature thereof were signed by an Executive Officer of the RELIANCE INSURANCE COMPANY and sealed and attested by one other 
of such officers, and hereby ratifies and confirms all that its said Attorney(s)-in-Fact may do in pursuance hereof. 


This Power of Attorney is granted under and by authority of Article VII of the By-Laws of RELIANCE INSURANCE COMPANY which became 
effective September 7, 1978, which provisions are now in full force and effect, reading as follows: 


ARTICLE Vil — EXECUTION OF BONDS AND UNDERTAKINGS 


E 1. The Board of Directors, the President, the Chairman of the Board, any Senior Vice President, any Vice President or Assistant Vice President 
or other officer designated by the Board of Directors shall have power and authority to (a) appoint Attorneys-in-Fact and to authorize them to execute 
on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof, and (b) 
to remove any such Attorney-in-Fact at any time and revoke the power and authority given to him. 


2. Attorneys-in-Fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute 
and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory 
in the nature thereof. 


3. Attorneys-in-Fact shall have power and authority to execute affidavits required to be attached to bonds, recognizances, contracts of indem- 
nity or other conditional or obligatory undertakings and they shall also have power and authority to certify the financial statement of the Company and 
to copies of the By-Laws of the Company or any article or section thereof. 


This power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
RELIANCE INSURANCE COMPANY at a meeting held on the 5th day of June, 1979, at which a quorum was present, and said Resolution has not been 
amended or repealed: 


“Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile seal shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached.” 

Asst. 


IN WITNESS WHEREOF, the RELIANCE INSURANCE COMPANY has caused these presents to be signed by its Vice President, and its corporate seal to 
be hereto affixed, this 12th dayof September 19 80. 


RELIANCE INSURANCE COMPANY 
E 





STATE OF Pennsylvania ei 

COUNTY OF Philadelphia à 

On this 12th day of September t 1990 , personally appeared W. F. Brunner . 
Asst. 


to me known to be the Vice-President of the RELIANCE INSURANCE COMPANY, and acknowledged that he executed and attested the foregoing 
instrument and affixed the seal of said corporation thereto, and that Article VII, Section 1, 2, and 3 of the By-Laws of said Company and the Resolu- 











tion, set forth therein, are still in full force. in, ES we — 
My Commission Expires: v ] == Les us It S 
May 7 „19 84 Notary Public in and for Stateof Pennsylvania 
Residing at Philadelphia 
1, P. D. Crossetta , Assistant Secretary of the RELIANCE INSURANCE COMPANY, do hereby certify that the above 
and foregoing is a true and correct copy of a Power of Attossteyuexgpnted by said RELIANCE INSURANCE COMPANY, which is still in full force and 


effect. 


IN WITNESS WHEREOF, | have hereunto set my hand an said Company this 30th day of 






Assistant Secretary 
BDR-1431 Ed. 6/79 





NON-COLLUSION AFFIDAVIT 


STATE OF INDIANA, 
—___ELKHART_____. COUNTY 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on acgount of such s 





Firm or Corporation 


Subscribed and sworn to before me this -2 -30th 2-day cr ....April.................. aT Sone 


My Commission Expires 





o AG Ale. 


ara Jj Néwcomer 


as zm at e d vm wi Selen E Gr vm zm e zm fg at ee 





arb 
Resident of Elkhart County, Indiana, 


4 RIETH-RILEY Construction Co., INC. 


POST OFFICE BOX 477, GOSHEN, INDIANA 46526 











Know all men by these Presents, that the Rieth-Riley Construction 
Co., Inc., a corporation organized under the laws of the State of 
Indiana, at a meeting of its Board of Directors on February 4, 1983, 
took the following action: 


“BE IT RESOLVED, that SS A. DeWitt, being an employee 
of the Corporation, shall have full power and authority for 
and on behalf of this Corporation to submit bids for and to 
execute in its name and stead any contract not exceeding 
$5,000,000.00, which calls for work, services or materials 
to be furnished by the Corporation, whether such contracts 
be public or private in nature, any bids and contracts thus 
executed shall be binding upon the Corporation; and said 
Larry A. DeWitt shall have full power and authority to 
execute bonds and all requisite instruments for the purpose 
of carrying out the provisions of this resolution; and this 
resolution shall remain in full force and effect until 
rescinded." 


In witness whereof I have affixed my name as President. 


RIETH-RILEY CONSTRUCTION CO., INC. 


Willin H ath 
William N. Rieth, President 
I certify that the foregoing is a true and correct copy of a 


resolution duly adopted at a meeting of the Board of Directors held 
February 4, 1983, which is in full force and effect. 


Larry L. Jones, Secretary 
RIETH-RILEY CONSTRUCTION CO., INC. 





State of INDIANA ) 
)SS: 
County of ELKHART ) 


Subscribed and sworn to before me by William N. Rieth and 
Larry L. Jones, this 30th day of April Pues Rc M CU 


My commission expires 


January 17, 1986 


Resident of Elkhart County, Indiana. 





OFFICE AND WAREHOUSE, 311 WEST MADISON STREET PHONE (219)533-2125 
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pq ontinuing + + + ASSURANCE OF SKILL © INTEGRITY © RESPONSIBILITY © 'IN CONSTRUCTION 


RIETH-RILEY Construction Co., INC. 


POST OFFICE BOX 477, GOSHEN, INDIANA 46526 








April :24, 1984 


TO: Jerome Sorn 


RE: Assistant Secretary 


This letter is to advise you that you have been 
elected Assistant Secretary of Rieth-Riley 
Construction Co., Inc. by the Board of Directors. 
This election is effective until the next annual 
Board of Directors meeting or until a successor 
is elected. 


As Assistant Secretary you are directed tó attest 
authorized signatures on behalf of the Corporation 
when necessary. 


Larry L. Jones 
Secretary 


LLJ: jmw 


cos We Nos Rieth 
M. Lu Harris 
L. A. DeWitt 


OFFICE AND WAREHOUSE, 311 WEST MADISON STREET PHONE (219)533-2125 





ITEMIZED PROPOSAL 


Sunotenent ine tee enclosed Contractor's Bid Form No. 96, the undersigned 
submits the following itemized proposal upon which the bid is based. The 
undersigned further acknowledges that he is fully aware of all conditions 
existing regarding the project, and has full understanding of all work to be 
done as outlined in the plans and specifications for the project; and further 
agrees that any change orders to the contract authorized by the Indianapolis 
Airport Authority shall be based on the following schedule of unit prices 
where applicable. 

The undersigned shall complete the following statement by checking the 
appropriate boxes: 

(1) The undersigned has (v) has not ( ) participated in a previous 
contract subject to the eaual opportunity clause prescribed by Executive 
Order 10925, dated March 6, 1961; or Executive Order 11114, dated June 22, 
1963; or Executive Order 11246, dated Seotember 24, 1965. 

(2) The undersigned has (v) has not ( ) submitted all compliance reports 
in connection with any such contract due under the applicable filing reauire- 
ments; and that representations indicating submission of required compliance 
reports signed by proposed subcontractors will be obtained prior to award of 
subcontractors. 

(3) If the undersigned has participated in a previous contract subject 
to the equal opportunity clause and has not submitted compliance reports due 
under applicable filing requirements, the undersigned shall submit a compliance 
report on Standard Form 100, "Employer Information Report EEO-1", prior to 


the award of contract. 
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The undersigned further agrees to complete all work for the project in 


80 working days. 


The undersigned hereby acknowledges receipt of the following Addenda: 


No. | Dated: oL lO, 1985 


No. 2: 


No. 


IN TESTIMONY WHEREOF, the bidder has hereunto set his hand this 


Dated: Apul. 22, /985 


Dated: 


30th 


day of April 1985 A 


(Seal) 






Larry A. 
Dewitt 


Title: 






Jerome R. 
Sorn 


ATTEST: 


Ass#stant Secretary 


P-4 


Required Assurance to be Included in all Bid Proposals. This firm 
assures that it will utilize not less than 15 % of Minority Business 
participation. 


CERTIFICATE OF BIDDER for the above: 


IRS NUMBER 35-0918397 


NOTE: The penalty for making false statements in offers is prescribed 
DE 18 U.S;EC. 100). 

The City of Fort Wayne Board of Gase Commissioners, in accordance 
with Title VI of the Civil Rights Act of 1964, 78 Stat. 252, 42 U.S.C. 2000d 
to 2000d-4, and Title 49, Code of Federal Regulations, Department of Transpor- 
tation, Subtitle A, Office of the Secretary, Part 21, Nondiscrimination in 
Federally-assisted programs of the Department of Transportation issued pur- 
suant to such Act, hereby notifies all bidders that it will affirmatively 
insure that in any contract entered into pursuant to this advertisement, minor- 
ity business enterprises will be afforded full opportunity to submit bids in 
response to this invitation and will not be discriminated against on the grounds 
of race, color, or national origin in consideration for an award. 

The proposed contract is under and subject to Executive Order No. 11246 
of September 24, 1965, equal opportunity clause, and to Title VI of the Civil 
Rights Act of 1964. 

Bidders are hereby notified that all bids may be rejected if the lowest 
responsive bid received exceeds the engineer's estimate by more than 7% and 


it is determined that an award of contract would cause excessive inflationary 


IB-6 





impact. 
The Contract: 


following: 


omad 
OO OND 4» CO P9 — 
. D H . . . . . . . . 


—y 
-—À 


12. 


T3. 
14. 


The Contractor shall 
A. 
/N2. 
43. 
“a, 
$. 


i6. 
wë 


The documents comprising the Contract shall include the 


Advertisement for Bids 

Instructions to Bidders 

Contractor's Bid Form 96 

Itemized Proposal 

Addenda 

State of Financial Condition, Form 96A 
Combination Bid Bond and Performance Bond 
Labor Provisions 

Construction Plans Date February 21, 1985 
General Provisions 

Special Provisions 

The Construction Contract Agreement between the 
Parties - 

Minority Business Enterprise Assurance 

City of Fort Wayne required bid package 


submit the following documents with the proposal: 


Contractor's Bid Form 96 

A Certificate of Compliance with the completed 
Itemized Proposal 

A Statement of Financial Condition, Form 96A 
A 5% Bid Bond or a Certified Check 

Minority Business Enterprise Goal Assurance 
List of Subcontractors 

City of Fort Wayne required bid package 


IB-7 


nie Form No. 96-a. 
reser! y the State 
Board of Accounts of In- 
diana. Revised 1949. 


Standard Questionnaires and 
Financial Statement for Bidders 


Prescribed by 


THE STATE BOARD OF ACCOUNTS OF INDIANA 


For use in investigating and determining the qualifications of bidders on 
public construction when the aggregate cost of any such work or improvement 
will be Five Thousand Dollars or more. 


These statements to be submitted under oath by each bidder with and as 
a part of his bid, as provided by Chapter 306, page 1248, Acts of 1947 


The City of Fort Wayne, 
Submitted to Board of Aviation Commissioners 


A Corporation ` 
AxE£mpartnerzhip 

Anmdadiyxidual 
Address 311 W. Madison 


ByBieth-Riley Gonatfruction.Co., Ineo) Sess l 


Dato submited . 2 D ADETE MA Len a ee , 19.85. 


Filed b ace aec Ee), Bor mE 


A.E. BOYCE CO., MUNCIE, INO. 


Sec. 2 of an Act entitled “AN ACT concerning the awarding of contracts for the performance of public work and 
authorizing the board of accounts to prescribe certain forms to be used in ascertaining the responsibility of contrac- 
tors who submit bids for the performance of such work, providing for plans and specifications, providing for bids re- 
pealing certain laws and declaring an emergency.” (Approved March 13, 1947.) 


Sec. 2. Whenever the aggregate costs of any work or improvement will be five thousand dollars ($5,000.00) or 
more, for the purpose of enabling such board, commission, trustee, officer or agent to ascertain and determine which 
of the bidders submitting bids for the performance of any such public work is, in the judgment of such board, com- 
mission, trustee, officer or agent, the lowest and/or best bidder and to exercise intelligently the discretion hereby con- 
ferred on such board, commission, trustee, officer or agent each bidder shall be required to submit under oath with 
and as a part of his bid a statement of his experience, his proposed plan for performing such work and the equipment 
which he has available for the performance of such work and a financial statement. The statements hereby required 
shall be submitted on forms which shall be prescribed by the state board of accounts. The forms so prescribed shall 
be designated, respectively, as the experience questionnaire, the plan and equipment questionnaire and the contractor’s 
financial statement, and shall be based, so far as applicable, on the standard questionnaires and financial statement for 
bidders as approved and recommended by the joint conference on construction practices, for use in investigating the 
qualifications of bidders on public construction work, and the forms so prescribed are hereby prescribed as the forms 
which shall hereafter be used by all such boards, commissions, trustees, officers and agents in obtaining the informa- 
tion which is required in the administration of this act. If the information submitted by any bidder on the forms here- 
in prescribed is found, on examination, to be unsatisfactory, the bid submitted by such bidder shall not be considered. 
(Burns Statutes 1933, Sec. 53-109) Sec. 2, Chapter 306, Acts of 1947. 


B A Corporation ` 
Submitted by..Rieth-Riley Construction Co., Inc. — ^ ^C O A Co-partnership 
: An Individual 
Principal ut, Jii VW. Madison, (Goshen, “Indiana Ze c hemes 
re EE EE DEE EE O EE 


EXPERIENCE QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of all answers to 
interrogatories hereinafter made. 


1, How many years has your organization been in business as a general contractor under your present business 


BIER BR ie e ls es RE E 
2. How many years experience in..highway..5..heavy...........construction work has your organization had: (a) 
As a general eopntraetor. 8 (b) As a sub-contractor...68... ere 


3. What projects has your organization completed? 


ee 
CONTRACT AMT. | CLASS OF WORK WHEN COMPLETED NAME AND ADDRESS OF OWNER 





[Highway Së 1983 Ind. Dept. of Highways, Indianapolis 


RE E NRO 





3-A. What projects has your organization now in process of construction? - 
——————— 
CONTRACT AMT. CLABS OF WORK pepe NAME AND ADDRESS OF OWNER 





Highway and 1984 Ind Dept. of Highways, Indianapolis 





4. Have you ever failed to complete any work awarded to you?..................... CE ee If so, where and why? 
5. Has any officer or partner of your organization ever been an officer or partner of some other organization that 
failed to complete a construction contract? Dë. If so, state name of individual, other 
ei, wette E EE Bs EE Ee SR 


HERE ei 0. 49 TD ene If so, state name of individual, name of owner and reason therefor 
7. In what other lines of business are you financially interested?................ NOREEN TUNNUN ENAA E RC OON 


TO THE BIDDER— 


The following forms of questionnafres and financial statement are pre- 
scribed by the State board of Accounts in conformity with the statute set out 
on the preceding page. 


These forms, properly filled out and attested, must accompany each bid 
of five thousand dollars or more on any public work. 


The forms are designed to cover all contracts for all kinds of work and the 
bidder is required to answer such questions as are pertinent to the work upon 
which he is bidding. The purpose of the questionnaire and financial statement, 
as set forth in the law, is to enable the awarding body to determine the quali- 
fications of the bidder to carry out successfully the contract if the same is awarded 
to him. 

The bidder will find it to his advantage to answer fully all questions coming 
within the range of the work upon which he is bidding. Particular attention 
should be given the “Financial Statement” and the details relative to the assets 
and liabilities set out. This form is made in extensive detail so that the bidder 
may explain his assets and liabilities in proper sequence and in a uniform 
manner, 


T. M. HINDMAN, 
State Examiner 


PLAN AND EQUIPMENT QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of all answers 
to interrogatories hereinafter made. 


1. In what manner have you inspected this proposed work? Explain in detail. 


A O O O O ONO O O voes 000000200 
AS E A A A A A EE 


3. The work, if awarded to you, will have the personal a V LES Ee 
AO ER O oat de E o EE Ee 


*4. Do you intend to do the hauling on the proposed work with your own forces? Mo 
If 80, give amount and type of equipment*to be used. ee 


*5. If you intend to sublet the hauling or perform it through an agent, state amount of sub-contract or agent’s 
contract, and if known, the name and address of sub-contractor or agent, amount and type of his equipment and 


o ENEE EE 
ESA PORO. ME E ae kee EE EE 


* Ttems 4, 5, 6 and 7 may not be applicable in all building contracts; if not, omit. 


4 


8. For what corporations or individuals have you performed work, and to whom do you refer tect on 
ae Gene B. Glick Co, Io Indianapolis, IN 


Obtiseng Cas y Coke Utility Co. Indianapolis, IN 00 0. ae 
m Walsh: Constreietion Go — — o.oo Oak Rraok IL. — EEN 


10. 





11. For what State bureaus or departments have you performed work and to whom do you refer? -aaa 
B. cd Tud rana: Dept) A EE EE EE EE 


12. Have you ever performed any work for the U. S. Government 


YEARS OF 
PRESENT POSITION ^ MAGNITUDE AND IN WHAT 
A OR OFFICE PA | TYPE OF WORK CAPACITY 








SE AO E ds 0 D MO ICE E eed E Highway,. Bridge. constr....|... Executive... 
BLE IIA E Nicer President ee LR PO EDO ic ied REO EE GC Executive. 

X Se de EIN IO. Bee es aC y ADE ou to Re ES (ek ka T es al 0] Finance....... 
Lob Jones tech EE EEN . o. XL. odo s LEE EUIS UNIS. EE EE DM Accounting. 
E A EE esl Div. Managere os PIN ERAR HRS M ee ee A ki Mgr_,..Engr_. 
C o BEWaxcan...... ll] Div... Manager oc... Me s n A DON UME SAO e E Mgr...,--Engr-.- 
M IK. Brarr eet 2 D pete PI. O MN | EE EE cee U^ Supervision. 

C. Kreager Equip. Manager 43 É: de i Equip Suprv 
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11. What equipment do you intend”to purchase for use on the proposed work, should the contract be awarded. 
to you? 








QUANTITY DESCRIPTION, SIZE, CAPACITY, ETC. AFTEONINATE 


E ——————— — —— — —"! 299 PRESI 
12. How and when will you pay for the equipment to be purchased? Mot applicable 
13. Do you propose to rent any equipment for this eorkt Mo If so, state type, quantity 

ABO DEBER MENU Ee SR S LL a Me ci edi cu Se 


14. Have you made contracts or received firm offers for all materials within prices used in preparing your proposal? 
Do not give names of dealers or manufacturera.__.......N° 


: A 
Dated at.......Goshen, Indiana e Huc MIT lu day of. 





STATE OP DD cn e 

EE EE ee j- 

MERI EE SE, ML Barrie being duly sworn, deposes and says that he is 
A ng ONU —of the above..._Rieth-Riley Construction Co., Inc |. |.  . 


(Name of Organisation) 
and that the answers to the questions in the foregoing questionnaires and all statements therein contained are true 
and correct. 


Subscribed and sworn to before me this... LIED. axe AIL E OO. 
x Es x * 
eT. illams Notary Public ior 7 Notary Publio 


My Commission expires... June Lë, 1982. 


RRE EE rr 


e 


*7. If you intend to sublet the grading or perform it through an agent, state amount of sub-contract or agent’s 
contract, and, if known, the name and address of sub-contractor or agent, amount and type of his equipment and 








ele ll, oo SARA EE E EE 
8. Do you intend to sublet any other portions of the work? Mes If so, state amount 
of sub-contract, and, if known, the name and address of the sub-contractor, amount, and type of his equipment 
and financiagh responsibility: aE ie E EE E 
ES dE EDRA PEN. o ARO O M MT P e E CITA 
9. From which sub-contractors or agents do you expect to require a bond? E. 
PSH ae UOI EN Noten own bet hie: time ote pw AMI IE UAE pne E UE m 

10. What equipment do you own that is available for the proposed work? 

ITEM DEPITE TION SAE; conpiTion | YEARS OF PRESENT LOCATION 

All?necessarysegulpmegE.. saeco ce E GOD. Lariousl Indiana A Michigan.........- 
NENNEN EE ETA EN Ge E E TA AAA E E 








ie *. DETAILS RELATIVE TO ASSETS 






E E EE E RE 





1 Cash (b) deposited in banks named beloe EE 
(c) elsewhere—(state were TEE Ee, ea EE 






NAME OF BANK | LOCATION 






Midwest Commerce 


Nee ee ee ET E REL 







DEET E ee ET BAH 





A (a). dué within 00 daga... — o A a ee MELO 
2 Notes receivable (b) due after 90 dayg na L a 1 204,581. 


(c)-pastdug co ag E 
RECEIVABLE FROM: NAME AND ADDRESS 


tes We CRUCE CO id. Indi oo A Kock x0 


teme eere erre eee erre eere e eere eoru ee et eh) deed EE EE DEE, 








a ae |- 2-222. 7.7.2 .. 22-722 2797..|.. 272... .2.....|. 722222722. 22.22.. E DEE A Be AM 

















NAME AND ADDRESS OF OWNER NATURE OF CONTRACT AMOUNT QF 
-NArIquER Indians & Michigam -< each unden PONC ae mr A ee ee et stil 
WE AE ee E E WT re EE e 49 Sp 
Have any ot the above been assigned, sold, or pledeed? No — If so, state amount, to whom, and reason.___............. E 








Sums earned on uncompleted contracts, as shown by engineer's or architect's estimate: 


(a) Amount receivable after deducting retainage ecc $2,926,714 
(b) Retainage to date due upon completion of contract 32285083 
RETAINAGE 

























DESIGNATION OF CONTRACT AND NAME AND AMOUNT OF AMOUNT AMOUNT AMOUNT EX- 
ADDRESS OF OWNER CONTRACT EARNED RECEIVED WHEN CLUSIVE OF 
DUE AMOUNT | RETAINAGE 









"Yasrcus, Indiana A Mica Rea. een | eens meee Rare qu | ae AO 44,020,114 








Have any of the above been sold, assigned, or pledged? Ro — If so, state amount, to whom, and reason... 


* List separately each item amounting to 10 per cent or more of the total and combine the remainder. 
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Contractor's Financial Statement 













Submitted by...Rieth-Riley Construction Co., Inc, = -Oo | DA Conatieerthiy. 
D An Individual 
with principal office at.. i We Madison QDEKGRE DES id TN 46526 — AOMORI AT GET CELO RSS, Lo RPM ERE A 
NG MR E E EE D 
Condition at close Ol: DANA es Janusry..31......19. 85. 
ASSETS SC 
d ,004,096 
L Cash: (a) On hand $.2,722...., (b) In bank $2... — (c) Elsewhere 8 LA00 16820 — 
X Notes receivable (a) Due within 00 day Lu erepto pact bed ee A BC LO] 
(b) Due after Tee EE ee EE TC E . 
gl LL due EE D ae val E ER E CS 
3. Accounts receivable from completed contracts, exclusive of claims not approved for 
paynent .. —. ee 05 000 cw Rp EU D O ci cc tes EN A Bl fl Bo EE 
4. Sums earned on uncompleted contracts as shown by engineer's o or architect's estimate|......]....]....]....] ...]....]..... 
S (a) Amount receivable after deducting retaingge EE E? 0:.2..1617.13.14..1. 
(b) Retainage to date, due upon completion of ota 3. 312 B Oo 13. T. 
5. Accounts receivable from sources other than construction contract. 
6. Deposits for bids or other guarantees: (a) Recoverable within 90 deeg. L. 
(b) Recoverable after 90 days... ||] lul iL M 
7. Interest accrued on loans, securities, ee, Eer H 83 lé lA... 
8. Real estate: (a) Used for business purposes. — 5. 0 x ec ceo ce Ex bebe 2..8.|3.]A..]. 
(D Not used for business purposes |. —  —— o o EL 
9. Stocks and bonds: (a) Listed— present market value LL il ill 
(b) Unhsted-— present values - . — x 00. 9 ou poe 1040-8...) 2-614 CE E 
10. Materials in stock not included in Item 4 (a) For uncompleted contracts (present value)|.....|2...]1...|.9.| 4.8. |9. | ...... 
(b) Other materials (present value)...................].2..|2..B...].6.].1.].1..]0..]. 
IE «Equipment; book EE E 6H-D E3616 12-4 — 
12% Furniture and fixtures; TEE BEE b E23 DIEI Iu on 
19: RU 7 os S oo ra cro ane SE AME E [SD EO AR Wy al pen 
Total assets........29 D 154716 17 
LIABILITIES 
1. Notes payable: (a) To banks regular: -< 7 cala So ee ee e E EE 
(5) To bänkas for ceruned chooks. EE es [nee e Ge E aa as 
(c)u<Porothers:for equipment obligationg s. — ei EE ss bota p 
(d) To others exclusive of equipment obligations... |. | sls] lup] 
2. "Accounts payable:- (a) Nótipast duo ——— oe Lo eu uu c E IER ER MISI Ee 
(b)sPast due : o. oorr MEE CC ee El Ee mener em 
3, Rea estáteeneumbrances EE e prs osse ces eo pae 
4. SO Cera a DEE eT. SEQ AO A 
b. IROCB ORV CR E. o USC C ue Cv c eee ah an CS A A E Pie EE | el E E 
6. Capital sleck paid tps (a) Common ee rola e GE Jf... ok fA DLO A 0 UN R 
Or Common "uc lA E c UR. C e E OUR Sp NE ee CH 
Kiel o EA EE Demo pueris c |o epe ces 
(d)bPreferrede sees sia), 2 SE TIE O P a ob c de Pe dae O 
7. Sürphu (net worth)... Relained Gur UU. a ci y D 8 AE 
Total liabilities........ po D e: 6 
CONTINGENT LIABILITIES 
T» Eabiity on notes: receivable, discounted/or sold ss Co oen e E perbe-E 
2. Liability on accounts receivable, pledged, assigned or sold.___..............---------— SÉ di EE 
EEN ER bondsman EE EE D KE E EE [ac 
4. Liability as guarantor on contracts or on accounts Of Others s |] [||] ] oo foco 
5. Oiler contingens TE E EH EE 8 PE 





Total contingent liabilities........ 
9 







10,032,641 


(a) Listed— present. market — n 


llas: 
(b) Unlisted—present value. 












Treasure BIS S U S. Goverpment -E To Fo o A ASS O 5.677.602 
[Tx easuxyx..note8..............]U.... S... Govexnment..........]... xl Erb bes Rue po 4352,000 
Baxxet£..J.aw..BQng.......... 


-Kort.. Wayne... Indiana... Ael c cp uc uunc der E. 


039 











a $ 0 Aë ra 


E EE EE EE e E pee: 





Materials in stock and not included in Item 4, Assets: 
10 (a) For use on uncompleted contracts (present value) e $219,489 
ENTREE oe EE 
PRESENT VALUE 
DESCRIPTION OF MATERIAL QUANTITY . 


rs rns 
ËTT TEE, a, RR 


EE, DEET E, EN 


EE ele EE EE um... 2,286, 11 0 





Sand and aggregates 2 








11° 


UAN- 
ITY 











DEPRECIATION 
CHARGED OFF 











dE DEE TEE EE E BE 


EN DEE EE DEE DEE 


E, DEE EE EE E, E 


E DEE EE TEE EE EEN 





Are there any liens against the above?__...No..._ If so, state total amount- e $ 


* If two or more items are lumped above, give the sum of their ages. 
$. 12 


i Ce DETAILS RELATIVE TO ASSETS (Continued) 






DEPOSITED WITH: NAME AND ADDRESS 








WHEN 
RECOVERABLE AMOUNT 








ee ll 
nS a, RE 
EE es O OO O 2L LLL c ON 
o zzz zz OO O OOO OO MARRE O REN 
TE EE, BEN loc 








7 Interest.sccrued on loans, securities, ed 





ON WHAT ACCRUED TO BE PAID WHEN 











8 ^ Real estate: | (a) Used for businger AI. a A 
book value ( (b) Not used for business purposes -c secede ee nsnaee aaaea don rl eave 












IMPROVEMENTS 
DESCRIPTION OF PROPERTY 





A A NA TOTAL BOOK 
NATURE OF IMPROVEMENTS BOOK VALUE _ VALUE 





1 Land, buildings 





ABBEBSED AMOUNT OP 
LOCATION HELD IN WHOSE NAME VALUE ENCUMBRANCES 








* List separately each item amounting to 10 per cent or more of the total and combine the remainder. 
A 
Š e 11 


If a corporation answer this: S 


Amount for which incorporated. $150,000 ege cd Sie 
Capital paid EE jo lea cl E $...120.000.... 
When moorporated SV s e Ee EE lindas pi 


Tie Ee M. BENE UU o EE E 


Names and titles of all persons having authority to execute and receipt estimate vouchers and to conduct other 
business for the corporation, including its officers, the signatures of whom are legally binding. 


a Tien NS Rie Ye Da creat MR Er EE oD ee od 
Dale E. Capon Vice-President 

A oe ee ee a a 
Larry L. Jones Secretary 
Larry A. DeWitt Division Manager 


“Chester L. Skwarcan Division Manager 


Do you have necessary "certificate of authority" to transact corporate business in this state, under the terms of 


Chapter 215, Acts of 1929, and acts amendatory thereto?......Yes e ege Ee 





If a co-partnership answer this: 


Date: of Organisations EE e 


State whether co-partnership is general, limited or association... EE 


Give the names, addresses and proportional interests of all parties: 


Name Address Share 


E EE see ieu ia le WA E NEN = 
OE a eo Sa I adm. UI Fae cac AE A A e n AT N 
Seeerei —— LEM AS 


— —ÓM —— ———ÁÀ] i —À——ÀUsÀ — —À À— n —À ——— À 
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DETAILS RELATIVE TO ASSETS (Continued) 


eT 


12 | Furniture and fixtures at book value... Sn 1223.32 


DO 


eg 









13 | Other asset con EE $.......120..947 
DESCRIPTION AMOUNT 
RN EOI 120,947 








TOTAL ASSETS$ 29,505,767 





DETAILS RELATIVE TO LIABILITIES 


(a) To banks EE eege oe 
(b) To banks for certified checks. o I LI S 
(c) To others for equipment obligations... eese e eee caesos easet 
(d) To others exclusive of equipment obligations...................— sss. 
TO WHOM: NAME AND ADDRESS 









Notes payable 


WHAT SECURITY 



































alc past due: EE ee $_1..777,847 

2 Accounts paya blef (EY Psst due -zaara ME e e te AO e 
TO WHOM: NAME AND ADDRESS FOR WHAT 
"Various trade creditors - sach under 10%.|Material, etc. | various | 1,777.84 
3 | Real estate encumbrances (See Item 8, Assets) ee 
4 | OtHer habiles Eu cups us v UNE I LOU MEUM UNE D e rU A ELE $..65-473-,-949 
DESCRIPTION AMOUNT 

^ Apres expenses and wit Dhela RRXRA IRMA A A itr rad inea PA 
E an open JODS, O E AN gna oe meen SE 24030,9172 
gence rar eaxriceted. loses on open -JORS uu E 3,281,000 








BLDGE8. A FIXT. 





INTEREST INSURANCE PLANT DEPR. 








n k pai (n) Common ue Me sU rr cM e E EPA M a e E S 146,100 
6 | Capital s paid up} (D) Prelerred EE ROUEN. i47 
SES EAS 5 A oq tM oM eM ELLA EE cL HE 
7 | Surplus... Retained SBIDIDES A a $.21,407,871 
TOTAL LIABILITIES $ 295505. 76 


LEE 
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e 


` The name of the partnership firm under which the above partners are operating a 


Give names and titles of all persons having authority to execute and receipt estimate vouchers and to conduct other 
business for the partnership, the signatures of whom are legally binding. 


The undersigned hereby declares that the foregoing is a true statement of the financial condition of the individual, co-partnership or 
corporation herein first named, as of the date herein first given; that this statement is for the express purpose of inducing the party to whom 
it is submitted to award the submittor a contract; and that any depository, vendor or other agency-herein named is hereby authorized to supply 
such party with any information necessary to verify this statement. 


NOTE: A oo-partnership must give firm name and signatures of all partners. 
.— ere ull corporate name, signature of official and affix corporate 








Affidavit for Individual 
SLATE OF- 2n e a | 
88: 


COUNT IOF m Ic erede etes 


SNR Sed CS MN Le ere DU E MA UI. CA APR ce eene Deng duly sworn, deposes and says 


that the fap acing nanc statement, taken from his books, is a true and accurate statement of his financial condition as of the date 
thereof and that the answers to the foregoing interrogatories are true. 


Subscribed and sworn to before me this 





LA RU. ee ee ree el (Applicant must sign here) — ^ ^ 
FAV Nor Mee day o —— er a UND MEI (Ce 
EERO Saari acai PETI ONE EC Notary Publie 

Affidavit for Co-Partnership 
STATE- OFI ee M Re ! 
88: 

COUNT OP = EE 
cae DREZE dpt o2 A E Ee Er? being duly sworn, deposes and says 
that heiss member of IO a Der oU ae A aaan e A Ear ra n a Met eese mee eee graces ; that he is familiar 


with the books of the said firm showing its financial condition; that the foregoing financial statement, taken from the books of the said 
firm, is a true and accurate statement of the financial condition of the said firm as of the date thereof and that the answers to the fore- 
going interrogatories are true. 


Subscribed and sworn to before me this Bo AGRE ERA A S PIE m rU eit EEA IANA E A ee 0r 
(Member of firm must sign here) 
E, Te ET Be 


"Notary Publio 





S Affidavit for Corporation 
STATE OP. Indiana oe —. na 
B8: 


COUNTY OP ELE — 
sa oe URS OE E ee! V. L. Harris .....being duly sworn, deposes and says that he is 
a SE OBR er Qa: Bisth-Rilex Consfructiod O oo E: ME 


ration described in and which executed the foregoing statement; that he is familiar with the books of the said corporation showing 
its financial condition; that the foregoing financial statement, taken from the books of the said corporation, is a true and accurate 
statement of the financial condition of said corporation as of the date thereof and that the answers to the loregoing interrogatories 
are true. E € 


Subscribed and sworn to before me this Sa e 
day April — 19.85 


WL IDN, IDA PRA DO 
Judith M ERE AAA ti s 
My commission expires 6/16/85 15 











"SS (Officer must sign here) 





FORM No. 96 (1964) 








BID OF 


Rieth-Riley 
Construction Coss Inc, Contractor 


311 W. Madison St. 

PORO Dl es A T BE 

Goshen, Indiana. 46526.  .. . Address 
FOR 


AE 1: 1 4. 





Acton: takono secas. oo e m oe E 





GENERAL BID FOR PUBLIC WORK Form No. 96 Revised (1964) 


CONTRACTOR’S BID 


on. Fort Wayne Municipal Airport m cipe d NE. 
Insert class of work 


— Fort Wayne .. ¿Ida April 30. . WO Bae 





City of Fort Wayne 


Room 940 City-County Building 
E One- MoT SEEE E EE 


.. Fort Wayne, Indiana 46802 


Pursuant to notices given, the undersigned proposes to furnish all material and labor necessary to complete the 
Lgert Wayne A he Roe ot ae Bo ey OE Bank Find) E 


Insert class of work 
Runway 13 Extension, Paving and Electrical 


ATP .3-18-0022-04 


tope located- at Port Wayne ind EE — —.':*. — Lee lo on 


according to the plans and specifications prepared by. Wetzel Engineers — 1 1 1 1 
Engineer or Architect 


Li mui o E ee a TEE ile m the ofico ol DUREN SE io i- 
Purchases, One Main Sta, Fort Wayne, Indiana for the sum of One i/o Mine Hondred, 


State amount in figures and words 


Mindy Six Thousand Eight Hondred Saty Sx Dollars E 


If extra work is necessary to extend the foundations to a greater depth than required by the plans and 
specifications, or otherwise, such extra work will be completed according to the written instructions of the 
architect and owner for the following unit prices: 


Excavation Sener GU. ke CS LU ems cu. yd. 


Concrete work (including forms) PEE EH cu. yd. 


Brick work Bist Dost o cup MEI o ger M. 
(State whether actual brick or mason's measurement) 
Bete fee Suc ule acero RES CELUM ~ 


ALTERNATE BIDS 


The undersigned also proposes to furnish or to omit all labor and material necessary to complete work as 
required by the “Alternate Bids," as provided in the plans and specifications as follows: 


(State the number of alternate, if given in the specifications; if not, state the exact character of 
the work which it is proposed to add, or to omit from the work as provided for in the plans and speci- 
fications and the amount to be added or deducted from base bid.) 


Alternate No. 1. 


(If additional space is needed for alternates, use blank space on reverse side.) 


The Contractor and his sub-contractors, if any, shall not discriminate against any employee or ` 
applicant for employment, to be employed in the performance of this contract, with respect to his hire, 
tenure, terms, conditions or privileges of employment or any matter directly or indirectly related to 
employment, because of his race, color, religion, national origin or ancestry. Breach of this covenant 
may be regarded as a material breach of the contract. 





IN TESTIMONY WHEREOF, The bidder has hereunto set his hand this day of 
3:9. 
TT Bidder "REN 
IN TESTIMONY WHEREOF, The bidder (a firm) have hereunto set their hands this... . 
CAN 0 ees UNIS TEENS eg e E cars 
(Pirm namek sa es A EE TEM 
Byz o Ec 0T M o. ile Ee catur e MA der e 
Individual names 


IN TESTIMONY WHEREOF, The bidder (a corporation) has caused this proposal to be signed by its President 


and Secretary and affixed its corporate sealthis . 30th ^ day of |. | April |. — . 4. .,1985. 





(Seal) 
Y, 
TERMS OF ACCEPTANCE 
The above bid is accepted or rejected this . 1 dayof 19—, 
subject to the following conditions... — er 


i EE 





Attest 





Note: Bidders for work for all municipalities, except counties, use this form. 
Bid Bond 


Enclosed herewith find anon XKa for $X.___Five Percent eps . 5 |. 96 of the maximum bid 


herein, made payable to. The City of Fort Wayne, Indiana 


Name of officer and municipality 


Rieth-Riley Municipality 


if. Construction Co., Inc. shall not within |... A — days after notice of acceptance 
Bidder 


of the within bid, enter into a written contract, and secure said contract by a bond for the full amount of the 


Municipality 


Note: Bidders on county work use this form. 


Enclosed herewith find a bidder's bond in an amount equal to the maximum bid herein, subject to the ap- ` 
proval of the board of county commissioners, conditioned as follows: That if the board of county commissioners 


shal award s- ee a the contract for. anid Work Ghats. UF ae vl 
shal within. —— do days enter into a contract with said board for said work and shall well and faith- 
fully do and perform the same in all respects according to the plans and specifications adopted by said board 
and according to the time, terms and conditions specified in said contract to be entered into and shall promptly 
pay all debts incurred in the prosecution of said work. 





NON-COLLUSION AFFIDAVIT 


agents or representatives present at the time of filing this bid, being duly sworn on their oaths say, that 
neither they nor any of them, have in any way, directly or indirectly, entered into any arrangement or agree- 


whereby such affiant or affiants or either of them, has paid or is to pay to such bidder or public officer any sum 
of money, or has given or is to give to such other bidder or public officer anything of value whatever, or such 
affiant or affiants or either of them has not directly or indirectly, entered into any arrangement or agreement 
with any other bidder or bidders, which tends to or does lessen or destroy free competition in the letting of 
the contract sought for by the attached bids; that no inducement of any form or character other than that 
which appears upon the face of the bid will be suggested, offered, paid or delivered to any person whomsoever 
to influence the acceptance of the said bid or awarding of the contract, nor has this bidder any agreement or 
understanding of any kind whatsoever, with any person whomsoever to pay, deliver to, or share with any 
other person in any way or manner, any of the proceeds of the contract sought by this bid. 





Subscribed and sworn to before me by. Larry A. DeWitt . 0 


this UP o o dy uM AL E tt ,1985 , 
My Commission expires 


B TO E Hd. 4 x 1 0X debeat CAF 
Resident of Elkhart County, Indiana. Notary (Public 


Subscribed and sworn to before meby tn 






Barbara J. 
E Newcomer 


thi —— —— f ike eR TT d ue cro c corr erre Ee 
My Commission expires 


Subscribed and sworn to before me: by. -TI 222 e 


this 5 1.0 094 day ot: cs Mi xta 0. A 19-5508. 
My Commission expires 


GENERAL BID FOR PUBLIC WORK Form No. 96 Revised (1964) 


CONTRACTOR’S BID 


on. Fort Wayne Municipal Airport i 
Insert class of work 


____-Fort Wayne . ......, Indiana, ApEIT 90 pea. 
City of Fort Wayne f 





s Une Mato” street.  — — — — 





_ Fort Wayne, Indiana 46802 








Pursuant to notices given, the undersigned proposes to furnish all material and labor necessary to complete the 
| Fort Wayne Municipal Airport, (Baer Field) 


Insert class of work 
__ Runway 13 Extension, Paving and Electrical 





eg 


AIP _3-18-0022-04 


A LLL TALL TAL TLMM—————————--— 


according to the plans and specifications prepared by Wetzel Engineers ___ 
Engineer or Architect 


, now on file in the office of Department of |... 
Purchases, One Main St., Fort Wayne, Indiana for the sum of One Millio Nine Hon Million Nine P709; ONES 
S 


f > , tate amount in figures and words 
Mindy Six Thousand Eight Hond fe Sx Dolla Ete Ez s $ LIME A 
If extra work is necessary to extend the foundations to a greater depth than required by the plans and 
specifications, or otherwise, such extra work will be completed according to the written instructions of the 


architect and owner for the following unit prices: 
4 Au petu yt 
Concrete work (including forms) Rape c ADAP DU Oper i yd. 
Brick work s. 2M. —. per M. 


(State whether actual brick or mason's measurement) 


EE ea a ees 











Excavation 














ALTERNATE BIDS 


The undersigned also proposes to furnish or to omit all labor and material necessary to complete work as 
required by the “Alternate Bids,” as provided in the plans and specifications as follows: 


(State the number of alternate, if given in the specifications; if not, state the exact character of 


the work which it is proposed to add, or to omit from the work as provided for in the plans and speci- 
fications and the amount to be added or deducted from base bid.) 


Alternate No. 1. 


FORM No. 96 (1964) 








BID OF 


Rieth-Riley 
Construction Co,, Inc. J— Contractor 


311 W. Madison St. 
P: 0s BOS a [ub EE 


Goshen, Indiana._46526 Address 


FOR 


AE E ec 


EUN S DO Sd e 


Acton taken 2307 mira to UE om z 













ren orza s-e CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 1 T3 
Number One Main St.,FT. WAYNE, IND. 46802 Pe perk 
INVITATION Ref. No. 1197 





` Quotations, subjest to the conditions en the reverse hereof, are requested en the following Bet ef 
materials, supplies, equipment or services, for the department as mentioned, with dell to destination 
EE 


as shown below. Quotations shall include all charges for delivery, pecking, ete. 
x ; 


Man all bes aad ana Carol Offerle: 427-1101 DEPARTMENT OF PURCHASES 


Date March 28, 19€ 





Date wanted .4/16/85. 


Room 940, Number One Main St., Ft. Wavne, Jnd. 46802 
Address ..— Ci 70, NUMDEL Une nain ot., Pt. Wayne, na. 466U£_ — 
REQUIRED FOR DELIVERY TO: 


Department SEN Fund 
oo c = A Appropriation No. 
Address Fort Wayne, IN 46809 


RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
one Bida April 16, 1985 at 10:30 a.m. 


TAXES: THE CITY I8 EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA SALES TAX EXEMPTI 
CERTIFICATE NUMBER IS NO. 84508. PRICES SHOULD NOT INCLUDE THESE TAXES. See “Instructions to Bidders” No. 10 on Men h hereof foc detalle. 


TAX EXEMPT (Unless otherwise indicated) 


Materials, Sapplies, Equipment or Services P ER 





H, 


PAVING AND ELECTRICAL WORK FOR THE EXTENTION OF RUN- 

WAY #13(Project AIP 3-18-0022-04) PER THE SPECIFICA- 

TIONS UNDER SEPERATE COVER.Seven dollars/eighty-seven cents. | . 

Two million two hundred twenty thousand seven hundred seventy- 92,220} 777.87 
A 100% PERFORMANCE BOND WILL BE REQUIRED OF THE 
SUCCESSFUL BIDDER. 


A PRE-BID CONFERENCE WILL BE HELD ON APRIL 8, 1985 
AT 1:30 P.M. AT THE BAER FIELD TERMINAL BUILDING. 


96-a On File XXX - ALSO Attached 96-A 
AFFIRMATIVE ACTION: On File: XX Attached: 





Bid Bond required O X8 e Performance Bond uq mmi EN 
See instruction item No. 16 on reverse side bereof. 


Terms______% cash discount if paid Xie. du from delivery and acceptance of goods or completion of service 


PROPOSAL OR BID 


ens via the above invitation for bids and subject to all conditions thereof, the Moment SEAN ee if this bid be accepted within a reasonal 
ame from Än ei to furnish any or all of the items or render such services upon which prices are quoted, in accordance with the specifications apsifing and m 1 


Delivery of. of any or all of the items or completion of services indicated shall be made within? Mays from receipt of ord 
IMPORTANT Ee: As delivery may be a deciding factor in the award of aa order, HM is important that bidd 


[^ UNDC EIN e "1 Sica Here: 


Spears-Dehner, Inc. 
Dew Eres. dent... 


P.0.Box 11246, 1212 clark te 





Approved by 


Page 2 of 17 


State Board of 


Accounts for City of Fort Wayne, 1945 


as follows 
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Date 


Accepted 


Board-Commiseloner Dept. of Purchnsing, etc. 


as follows 





19 


Date 


Rejected 


Board-Commissloner Dept. of Purchasing, etc. 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 
—————á——áá——— IT a a ELIE 


2. 


4. 


5. 


15. 


16. 


Special Conditions: Special conditions included in the Bid Document shall take precedence over any provisions stipulated hereunder. 


Applicable Laws: The Revised statutes of the State of Indiana, and all City ordinances insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, are made a part hereof. 


Workmen's Compensation: Insofar as Workmen's Compensation Act is concerned, the bidder or contractor agrees to furnish an official, certifi- 
eate from the Industrial Board of Indiana, showing that he is in compliance with such law, whenever such certificates are required in the Bid 
Document. 


Infringements and Indemnifications: The bidder, if awarded an order or contract, agrees to protect, defend, and save the City harmless against 
any demand for payment for the use of any patented material, process, article. or device that may enter into the manufacture, construction, or 
form a part of the work covered by either order or contract and he further agrees to indemnify and save the City harmless from suits or actions 
of every nature and description brought against it, for or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acts of the contractor, his servants, or agents. E CS j 


To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance is deemed necessary. When so required the types and amounts of insurance to be provided is 
set forth in the Bid Document. 


Pricing: Prices should be stated in units of quantity specified in the Bid Document. In case of discrepancy in computing the amount of the bid 
the unit prices quoted will govern. 


Delivery: Quotations shouid include all charges for delivery, packing, crating, containers, etc. Unless otherwise stated by the bidder prices 
quoted will be considered as being based on delivery to the destination designated in the Bid Document and to include ail delivery and packing 
charges. ; 


Specifications: Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications out- 
lined in the Bid Document. 


References to a partjcular trade name, manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in inter- 
preting the requirements of the City. They should not be construed as excluding proposals on other types of materials, equipment and supplies. 
However the bidder, if awarded & contract, will be required to furnish the particular item referred to in the specifications or description unless 
a departure or substitution is clearly noted and described in the proposal  . E 


Samples: Samples, when requested, must be furnished free of expense to the City and if not destroyed, will upon Tequest be returned at the 
bidder's expense. 


Cash Discounts: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from date properly executed claim voucher is received, if the latter date is later than the date of delivery and acceptance. 


Taxes: The City is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated to show the amount to 
be added for taxes of any kind if applicable. Prices should not include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. 


Bid Informalities and Rejection: The City reserves the right to waive informalities not inconsistent with law or to reject any or all bids. 


Award: Unless otherwise specified in the Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated in 
the Bid Document bidders may submit proposals on any item or group of items, provided however that the unit prices are shown as requested. 


Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 

The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com- 

pleted to the full satisfaction of the City. 

Bidder’s Signature: Each proposal form must be signed by the bidder with his usual signature. All signatures should be in full. 

Bids by partnership should include the names of the partners composing the partnership and must be signed by one or more of the partners in 

the following manner: “John Jones and James Smith, d.b.a., Smith-Jones Company, by Jobn Jones, a partner”. 

Bids by corporations must be signed with the names of the corporation, followed by the signature and designation of the president, vice-president, 

or person authorized to bind it in the matter. 

The successful bidder, or contractor, agrees that he will comply with Indiana Acts 1961, chapter 208, section 19, being Burns Indiana Statute 

40-2316-1964 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi- 

tions, or privileges of employment because of race, color religion, national origin or ancestry. 

Unless otherwise specifically indicated under the individual listing in the legal advertisement or invitation to bid, all bids shall be subject to 

the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, in the amount specified, drawn on a solvent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be required to furnish a bond or Certified Check on a solvent bank, payable to the City of Fort Wayne or 
to the contracting division thereof, in the amount specified in the notice of bids wanted or the invitation to bid, as a guarantee for the 
faithful performance thereof. 


Submission and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the specified time of closing as designated in the invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as none other will be accepted. Proposal forms must be returned 
intact. Removal of any part thereof may invalidate the bid. 

c) Bidders are requested to use the Bid Envelope if furnished by the City, or other similarly identifed envelope to assure proper handling. 
Envelopes should be sealed when submitted with information on the face of the Bid Envelope to identify the bid, e.g.. Bid Reference number 
and date of closinz and City Agency involved. 

d) Separate proposals must be submitted on each reference number. 

e) Proposals having any erasures or corrections thereon may be rejected unless explained or noted over the signature of the bidder. 
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CITY OF FORT WAYNE, INDIANA RE AM 


` REQUEST FOR BIDS 


"he City of Fort Wayne, Indiana, is requesting Vendors 
to submit bids for the materials and/or service as detailed 
in the Specification Section of this Bid. 2 


Unless othérwise stated in the Specifications Section, 
the for nd General Instructions will apply. 


GENERAL INSTRUCTIONS - 


I - Bia | Opening and Award ` 


-Bið SS eile will be read aloud to all Gëtt 


and examined soon after opening. The City of Fort Wayne does 


not award any bid until the Director of Purchases and the 


interested Department Head have had ample time to review 
each Bid Proposal, make their recommendation and submit to 


. City Council for their approval (if required). Award will be 


made, however, at the earliest possible date. No Bid Pro- 
posal may be withdrawn for a period of sixty (60) days after 
bid opening date. If the mail is delayed beyond the date and 

:. hour set for the bid opening, Bid Proposal(s) thus Mic ei e 


e will NOT be considered. 


yo Basis of Bid Avard 


Award of bid shall be made to the most responsive and 
responsible bidder meeting the specifications and having the. 
lowest possible cost consistent with the quality and service 
needed for effective use; the folloving criteria vill be 


used in 


A. 
B. 
C. 
D. 
E. 
EF. 


G. 
H. 


making this determination: 


Superior Quality and specification adherence. 
Adequate Maintenance and Service. ; > 


-Delivery Date and/or completion time.” 


Guarantees and Warranties. 

Company's Reputation end financial status. 
Past Experience and cost with similar or like 
eguipment or service. 

Anticipated future cost and experience. 
Performance of Bidder's equipment in hands of 
other agencies, plants, and firms. 
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IÍI - Guarantee with Bid 


To protect the interests of the City, the Bidder 
Guarantees that the equipment offered, is standard new 
equipment, latest model of regular stock product, with parts 
regularly used for the type of equipment offered; also that 
no attachment or part has been substituted or applied 
contrary to the manufacturer's recommendations and standard 
practices, and the item(s) bid will perform to 100$ as to 
the needs of the Department acquiring this equipment, 
product or service. 


OIV e Bid Forms 


Each Bidder must submit a Bid Proposal on the blank 
forms attached. The Bidder shall sign his/her bid correctly, 
and Bid Proposals may be rejected, if they show any 
omissions, alterations of form, additions not called for, 
conditional bid or any irregularities of any kind. Alternate 
Bids may be considered if submitted under separate cover, 
including all bid forms as in the above. 





V - Use of Brand Names 


Specifications contained herein, in some cases, may 
refer to brand names. Brand names and numbers are used ONLY 


to set forth and convey to prospective Bidders the general 


Style, type, character and quality of equipment. Brand 


names are not used to limit competition. 
VI - Use of Brand Names in the Bid 


If the article bid upon has a trade or brand name, show 
same in the bid. 


VII - Specification Deviations by the Bidder 


Any deviation from the specifications, including Brand 
Names and Model Number, MUST be noted in detail and 
submitted in writing with this Bid Proposal. Completed 
specifications should be attached for any substitutions 
offered, or when amplifications are desirable or necessary. 
The absence of the specification deviation statement and 
accompaning specifications will hold the Bidder strictly 
accountable to the specifications as written herein. Failure 
to submit this document of specification deviation, if 
applicable, shall be grounds for rejection of the item(s) 
when offered for delivery. If specifications or descriptive 
papers are submitted with bids, the bidder's name must be 
clearly shown on each document. 
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The Specifications, as listed herein, represent our’ 
preference in equipment, however, we are fully cognizant 
that no two pieces of equipment from different manufacturers 
are the same. Therefore, if your equipment is similar and/or 
same in size, function, and operation, but some of the . 
specifications do not completely coincide with ours as 
listed, please list your exceptions and explanations 
separately. It is not-our intent to write specifications for 


a piece of Contona. that only one e peti aaah can submit a 


bid EE 


- VIII - - Specification Changes After Bid bera. 


Any chases in goods/services SE Ehe SE 
Order/Contract has been awarded, must be with the written 
consent of the Purchasing Department. If written consent is 
not obtained, the Purchasing Department may elect to accept 
the changes; ha is not bound to do so. 


IX - Bid Bond a 


Bidders shall submit with their Bid Proposal, a Bid 
Bond in the amount of: Five (5%) percent of Bid Amount. 
The Bid Bond must be submitted on the enclosed form. NO 
substitutes! When submitting a certified or cashiers check 
as Surety - complete the enclosed form down to the point 
marked with the arrow (<------- ). When submitting a bond as 
Surety, complete the entire form and attach power of 


attorney. Bid Proposals submitted without being accompanied 


by the foregoing, when required, shall be rejected. Any Bid 
Proposals accompanied by a Bid Bond not properly executed, 
may be rejected. The Bond will be forfeited to the City by 
the successful bidder as liquidated damages in case a bid 
award is made to that bidder and the contract and/or 
Performance.Bond are not promptly and properly executed. 


When bids are awarded, the Purchasing Department will 
return immediately all checks, except those of the 
successful Bidder(s). If a Performance Bond is required, the 
check of the successful bidder(s) will be returned upon 
compliance with the Performance Bond. If no Performance Bond 
is required, the check(s) of the successful bidder(s) will; 
be held until delivery or completion of the contract. 


III - Guarantee with Bid 


To protect the interests of the City, the Bidder 
Guarantees that the equipment offered, is standard new 
equipment, latest model of regular stock product, with parts 
regularly used for the type of equipment offered; also that 
no attachment or part has been substituted or applied 
contrary to the manufacturer's recommendations and standard 
practices, and the item(s) bid will perform to 100$ as to 
the needs of the Department acquiring this equipment, 
product or service. 


OIV - Bid Forms 


Each Bidder must submit a Bid Proposal on the blank 
forms attached. The Bidder shall sign his/her bid correctly, 
and Bid Proposals may be rejected, if they show any 
omissions, alterations of form, additions not called for, 
conditional bid or any irregularities of any kind. Alternate 
Bids may be considered if submitted under separate cover, 
including all bid forms as in the above. 





V - Use of Brand Names 


Specifications contained herein, in some cases, may 
refer to brand names. Brand names and numbers are used ONLY 


to set forth and convey to prospective Bidders the general 


style, type, character and quality of equipment. Brand 


names are not used to limit competition. 
VI - Use of Brand Names in the Bid 


If the article bid upon has a trade or brand name, show 
same in the bid. 


VII - Specification Deviations by the Bidder 


Any deviation from the specifications, including Brand 
Names and Model Number, MUST be noted in detail and 
submitted in writing with this Bid Proposal. Completed 
specifications should be attached for any substitutions 
offered, or when amplifications are desirable or necessary. 
The absence of the specification deviation statement and 
accompaning specifications will hold the Bidder strictly 
accountable to the specifications as written herein. Failure 
to submit this document of specification deviation, if 
applicable, shall be grounds for rejection of the item(s) 
when offered for delivery. If specifications or descriptive 
papers are submitted with bids, the bidder's name must be 
clearly shown on each document. 
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have the option of terminating the contract. . The remedies 
provided for under this provision shall not be construed to 
limit, waive, or otherwise abrogate any other remedy that 
the City shall be entitled to under other terms and 
conditions of this contract. 


XIII - Brochures : 


> Bid proposals shall include adequate brochures, latest 
«printed specifications and advertising literature, ` 
describing the product(s) offered in such fashion as to 

| permit ready comparison with the specifications on an 
 iteme-by-item basis where applicable. e ` 


XIV - Specification Changes, Additions and Deletions . _ 
| . All changes in specifications shall be in writing and - 
furnished to ALL Bidders. Verbal information obtained ; 
otherwise will NOT be considered in awarding of bids. 


.XV - Number of Bid Copies 


Unless otherwise stated in the Special Instructions 
section of this bid request, submit one copy of bid on. 
attached forms. - i E 


XVI - Bid Changes 


Bids, amendments thereto or withdrawal requests 
received after the time advertised for bid opening, will be 
void regardless of when they were mailed. 


XVII - Delivery Location . 


Delivery shall be made at the location shown below: 


Roam 240. One Main street 3 


XVIII - Delivery Time 


Unless otherwise stated in the Special Instruction 
section of this bid request, deliveries will be accepted 
during the hours between 9:00 a.m. and 4:00 p.m., Monday 
through Friday excluding City Holidays. 
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X - Performance Bond E 


: The successful Bidder(s), within ten (10) dE, days. 
after acceptance of the Bidder(s) offer by the City, shall 
‘furnish a satisfactory: Performance Bond in the amount of 

One Hundred Percent. .. The Performance Bond of the 
successful Bidder(s) shall be conditioned on the faithful 
and complete performance of the requirements/obligations 
found in the contractual agreement(s). The Performance Bond 
will be in effect until total completion of all terms and 
."conditions of this bid. Successful Bidder(s) will be 
— responsible for all claims and injuries to persons or 
` damages to property or premises arising out of, or in 
connection with his/her operations prior to the acceptance 
of the finished work or supplies, and that he/she will 
promptly make payments to all persons provided for in the 
contract; and shall guarantee to indemnify and save the 
City, it's officers, departments and employees harmless from 
all costs, damages and expenses growing out of, or by reason 
_of, the successful Bidder's failure to comply and perform 
the work and complete the contract in accordance with the > 
specifications including actual or alleged patent 
infringement in the matter of maxing, furnishing and 
| apr. is said work or supplies. 


XI - Special Performance Requirements 


As delivery date is a criteria for awarding this 
Contract, and since time is of the essence, the successful 
bidder agrees that the City of Fort Wayne, at its option, 
will deduct from any money due the successful bidder, the 
amount of id per calendar day for any time required to 
complete Contract beyond quoted delivery date. All 
deductions from any money due the successful bidder are to 
be as liquidated damages, not as a penalty. Failure of the 
City to enforce this liquidated damage provision shall not 
constitute a waiver of the breach of the Contract for 
failure to timely perform. Any extension of time must be in 
the form of a supplement to the Purchase Order Contract. Any 
. extension of time must be in writing; granted and issued, by 
the Director of Purchasing, prior to the quoted delivery 
date. 


XII - Failure to Provide Performance Bond When Required 


In the event that the Bidder(s) fail(s) to deliver to 
the City Purchasing Department the Performance Bond in said 
period of ten (10) calendar days after acceptance of 
Bidder's offer by the City, then the Bid Bond.of the Bidder 
shall be retained by the City in its entirety, all work 
under the contract shall be suspended and the City shall 


at See specifications from Wetzel Engineers. 
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XIX - Delivery Date : : . 


The delivery time as stated in the bid proposal shall 
be the time required to deliver the complete item(s) after 
the receipt.of the order or award of the contract. Where 
multiple items appear on a bid request, the bidder shall, 
unless otherwise stated by the City, show the delivery time 


for each item separately. If only a single delivery time is- 


shown, it will be assumed to mean that all items included in 
the bid can and will be delivered on or before the specified 
date. The bidder certifies that the delivery will be de 
completed in the time he/she states starting at the time the 
_ order is placed. The right is reserved to reject any bid in 
which the delivery time indicated is considered sufficient 
to delay the operation for which the commodity is intended, 
“or. where the bidder has failed to state a delivery date. 


XX - Pricing 


All prices bid must remain valid and firm through the 
‘evaluation and award period of sixty (60) days. 


Unit pricing will govern over extended prices unless 
otherwise stated in the Special Instructions section of this 
bid request. All prices quoted should be firm. In those 
cases where a firm bid cannot be made, consideration will 
still be given to all bidders. However, those bidders 
submitting firm bids will be given first consideration over 
those that fail to submit a firm bid, all other factors 
being equal. -Also, in those cases where a firm bid cannot be 
made, all non-firm pricing should be stated and explained as 
explicitly as possible showing escalation factors, stating 
costs that may increase and the conditions of those 
increases such as sub-contractor cost increases passed on at 
cost, and any other conditions that may apply to cost 
increases. Also, maximum or ceiling prices should be quoted 
where possible when bids contain non-firm prices. Unless 
otherwise stated on bidders proposal, prices quoted shall be 
considered firm. ` Ga 


XXI - Cash Discounts 


Cash discounts, if allowed, should be so stated on the 
bid proposal form. Prices bid must, however, be based upon 
payment in thirty (30) days. The cash discounts so stated - 
will not be considered in the making of the award. Where the 
invoice is received prior to the receiving of the item(s), 
the times used in the taking of cash discounts, where 
applicable, will be computed from the date of delivery of 
the commodities to the carrier when inspection and ; 
acceptance is at the point of destination, .the date of 


-~ 
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delivery will be used. If laboratory inspection is made a 
part of this bid, the date of the final laboratory report 
will be used. If the invoice is received after the date(s) 
specified above, then the invoice date will be used for the 
computation of the cash discount. j 


eh XXII - Tie Bids 


In the case of tie bids, the City reserves the right to 
make the award based on the factors previously outlined in : 
. paragraph number 11, in what it considers to be in the best ' 
interest of the City. . — b. E 


XXIII ~ Information 


^ Questions concerning the bid requirements or 
specifications, should be directed to: 


Director of Purchases (219) 427-1101 


XXIV - Bid Rejection or Partial Acceptance 


. The City reserves the right to reject any or all Bid 
Proposals. It further reserves the right to waive _ 
technicalities and informalities in bid specifications, as 
well as. to accept in whole or in part such bid or bids where 
it deems it advisable in protection of the best interests of 
the City. 


XXV - Other Charges 


Bid prices shall include, as separate line items, all 
freight (transportation) and preparation charges, applicable 
taxes and any other applicable charges fully prepaid to the 
point.of delivery so that the bid price is the total price 
to be paid for the item(s). 


XXVI - Inspection and Acceptance 


Inspection and acceptance shall be conducted by the 
persons named below. They will have the absolute authority 
to accept or reject the project for the City. In the event 
the individual or individuals listed below are no longer 
with the City, or in the position listed, the person or 
persons assuming their position(s) will be responsible for 
acceptance or rejection. 


s 


NAME TITLE 
IET TY SA oe —DRirector of Purchasing .. 
Ray Hoverman ` ` à Airport Director SO, 


-—9—---- a 


Ed 


Invoice, Certificate of Origin & Warranty/Guarantee 


Invoice(s), certificates of origin and _ 
warranties/guarantees must be submitted at the time of 
delivery of the items(s). ; 


i XXVII - Payments 


The City normally does not make early or partial 
payments. Any request for early and/or partial payments 
prior to the completion of the entire contract or order must 
be made by the bidder in his/her bid. Such request will be 
given due consideration in the awarding of the bid(s). 


XXVIII — Affirmative Action Program 


À Bidders will be required to submit, or to have on file 
with the City Equal Employment Office, a current written 
Affirmative Action Program in order for their bid(s) to be 
accepted. Such Program can be submitted at, or subsequent 
to, the bid opening, but must be on record in the EEO office 
and approved in advance of processing a Purchase Order for 
City Council approval.. Bidders' Affirmative Action Programs 
are in effect for the twelve (12) month period following the 
date of approval by the City Equal Employment Opportunity 
Officer. 
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TO: ALL DEPARTMENT HEADS OF THE CIVIL CITY AND CITY 

à UTILITIES OF THE CITY OF FORT WAYNE, INDIANA, AND 
ALL BOARDS, COMMISSIONS, AGENCIES AND AUTHORITIES 
OF THE CITY OF FORT WAYNE, INDIANA - 


FROM: MAYOR WINFIELD C. MOSES, JR. 


- 


DATE: AUGUST 29, 1983 


RE: Establishment of City Policies and Procedures With 
Respect to Minority Business Participation in City 
Procurement and Construction Contracts. 


1. BACKGROUND: Minority business participation programs 
are valuable economic development tools, since they help to 
create jobs and job opportunities for economically 
disadvantaged residents of this community. Accordingly, the 
City has, over the past several months, worked closely with 
representatives from local minority businesses, in an 
attempt to develop an Ordinance establishing City 
affirmative action programs that would facilitate minority 
business participation in City procurement and construction 
contracts. Such an Ordinance was developed and submitted to 
the Common Council of the City of Fort Wayne, Indiana. The 
administration anticipated that the Council would act 
favorably on such Ordinance, however, the Ordinance was 
defeated. Therefore, the directives herein contained are 
made effective immediately. 5 
2. STATEMENT OF GOALS: The City does commit itself to 
participation goals for minority businesses in all City 
procurement and construction contracts for which bids are 
received. To assure that minority businesses participate in 
City procurement and construction contracts to the fullest 
extent possible, the stated goal of this City is that 
minority businesses receive 15% of the total of such 
contracts awarded in each and every fiscal year. The purpose 
of this memorandum and the directives herein contained is to 
assist the City in meeting its stated goals. 


3.  RECORDKEEPING: To facilitate the goals of the City, as 
herein stated, each department head of the City, including 
all heads of boards, commissions, agencies, and authorities 
of the City, is charged with the duty of formulating and 
maintaining adequate records and documentation disclosing 
minority business participation in City bid construction and 
procurement contracts emanating from such department, board, 
commission, agency, or authority. The form of such 
recordkeeping and the contents of same shall be as 
determined, within 30 days from date hereof, by the City 
Controller, the City's Director of Purchasing, the Chairman 
of the Board of Public Works, and the City's Compliance 
Officer. 
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d. MONITORING: A special internal monitoring task force is 
hereby created to monitor and review all records compiled 
hereunder. This special task force shall consist of the City - 
Controller, the City's Contract Compliance Office, Community 
Development & Planning 's Compliance Office, CETA's 
independent monitoring unit's representative, the City's 
Minority Affairs Director, and the Executive Director of the 
Metropolitan Human Relations Commission. The special task 
force shall report and advise the Mayor and the Mayor's 
Affirmative Action Advisory Committee. 


5. ESTABLISHMENT OF CITIZENS ADVISORY COMMITTEE: There is 
hereby established a "Citizens Advisory Committee", 
hereinafter referred to as "Committee". This Committee 
shall act as an advisory committee to the Mayor. This 
Committee shall consist of at least nine members appointed 
by the Mayor within ten days from date hereof as follows: 


(a) A majority of the Committee shall be persons who 
are actively involved in the day to day business of 
minority businesses in this community, or their 
representatives; 


(b) One member shall be a member of the Common Council 
of the City of Fort Wayne; 


(c) One member shall be a person recommended by the 
Common Council of the City of Fort Wayne; 


(d) One member shall be an employee of the City of 
Fort Wayne involved in the awarding of procurement 
and/or construction contracts; and 


(e) The remaining member (s) shall be appointed by the 
Mayor, at large. 


This Commitrtee shall meet at those times and places as 
deemed appropriate by its members or as otherwise deemed 
appropriate by the Mayor. The Committee shall make, from 
time to time, recommendations to the Mayor and to the Common 
Council on how to best continue, re-define, clarify, codify, 
and implement the goals of the City with respect to the 
continued and further involvement of minority-owned 
businesses in City procurement and construction contracts 
for which bids are received. 


Furthermore, the Committee shall apprise and make 
recommendations on the following: 


(a) The definition for "minority business". The few 
communities that have addressed this subject have 
adopted various definitions for "minority business" 
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The definition of "minority business" might include 
minorities based upon sex, as well as race. Some communities 
have separate participation goals for minority businesses 
and women business enterprises. Also, consideration should 
be given to preference for local minority businesses; 


(b) Desirability or necessity of working with-other local 
governments, such as Allen County, Indiana, to more fully 
implement the goals and purposes herein stated for all local 
government contracts; 


(c) The necessity to work within Indiana Code 36-1-9-1, 
which is the State Purchasing Law governing cities, so our 
programs will survive any and all legal challenges; 


(d) The necessity to work within Indiana Code 36-1-12-1, 
. Which is the law governing the awarding of public works 
contracts, so our programs will survive any and all legal 
challenges; and 


(e) The form and substance of any ordinances or resolutions 
to be presented to the Common Council of the City of Fort 
Wayne, Indiana, for the codifying of any and all programs 
developed concerning minority business participation. 


6. IMMEDIATE ACTION: The Board of Public Works of the City 
of Fort Wayne, Indiana, and the Director of the City's 
Department of Purchasing, and all other officers and 
employees of the City involved in the awarding of City 
procurement and construction contracts, are hereby charged 
with the duty of preparing specifications for such City 

"| procurement and construction contracts that will encourage 
minority business participation. Thus, as a criterion for 
awarding contracts, the appropriate officers of the City 
shall prepare specifications that include minority business 
participation as a vital segment of those bid 
specifications. 


7. ATTORNEY GENERAL'S OPINION: Legal questions were raised 
as to whether or not the Ordinance previously submitted to 
the Common Council was in conflict with state law and met 
constitutional guidelines. Because voluntary affirmative 
action is an area of the law that is currently unsettled, 
the administration preferred, even in light of such legal 
questions, the passage of Ordinance. The administration was 
prepared, if necessary, to defend the Ordinance against 
legal challenge. Legal research indicates a court cannot 
render an advisory opinion as to whether or not voluntary 
affirmative action in City procurement and construction 
contracts is permissible under existing state law. 
Therefore, because of legal uncertainties of affirmative 
action plans, the administration shall seek an opinion from 
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the Indiana Attorney Genėral on the legality of a minority 
business participation ordinance. The administration seeks 
this opinion with the understanding that while such opinions 
may be informative as to the Attorney General's position on 
such ordinances, an Attorney General's opinion is not 
binding in a court of law. Also, if legally possible, a 
similar opinion shall be sought from the United States 
Department of Justice. à 


8. NEW LEGISLATION: The City Attorney of the City of Fort 
Wayne, Indiana, is hereby instructed to commence immediately 
the drafting of new legislation for submission to the 
General Assembly of the State of Indiana in January of 1984. 
This new legislation shall concern necessary amendments to 
the existing State Purchasing and Public Works Construction 
Laws so as to clearly allow for minority business 
participation programs. 


This document has been signed and made effective this 29th 
day of August, 1983. 





Winfield C. Moses, Jr., Mayor 
of the City of Fort Wayne, Indiana 


Page 15 o£ 17 


MBE/WBE STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


BID NO. 1197 e 
BID DATE: April 16, 1985 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
. presently preparing an ordinance concerning minority and 
"women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits fifteen percent (15 $), as a goal, of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 


e 
















Name of Firm Type of Work 
is Alpha-Omega Electric, Inc. Electrical 
2 Slusser's Green Thumb, Inc. Landscaping 
32 Metropolitan, Inc. Fence 
4. 
Submitted on: April 16, 1985 , 1984 
By Spears-Dehner, Inc. 
(Company Name) 
President 
(Name & Person Authorized 
to sign) Donald G. Spears, President 
Business Address: P.0. Box.112546, 1212 Clark Street 
Fort Wayne, Indiana 46856 
Phone Number: 219-423-1616 





NON-COLLUSION AFFIDAVIT 


STATE OF INDLANA, 
SE ALLEN... COUNTY 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him. 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid- 
ding, and that this bid is made without reference to any other bid and without any agreement, under- 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 


Subscribed and sworn to before me this 


My Commission Expires 


eee ADELA ISO 





County of Residence: - Allen 
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PROPOSAL AND BID SURETY FORM 
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PROPOSAL: 


In compiiance with the foregoing invitation to bid and subject to ail of tke conditions thereof the undersigned offers 
and agrees. if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac- 
cordance with the prices stated herein. 


The Legal Advertisement. General Conditions, Instructions to Bidders. Information for Bidders, Specie! Conditions, 
Specifications, and Plans applying form a part of this proposal. 


This proposai is supported by the following bid Surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 
BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 


KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are beid and firmiy bound unto the City 
O, 
of Fort Wayne, State of Indiana, in the sum et. FAVE PER CENT (5%) OF MAXIMUM BID A 
EE Dollars, 
to be paid on demand to said City of Fort Wayne. its successors and assigns for which payment weil and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 


The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded ` 
to the undersigned bidder and the said bidder shail within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana. and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 


otherwise to be in full force and effect. it : 3 
Corporate surety is furnished, it is necessary 
BID CHECK (ALTERNATE FORM OF SURETY): that a certificate authorizing the <n 


Certified O to sign the bond accompanying Ern Ne 
Cashiers? "Check NO... 0€. S ac. cies o an csc aay e o GRUND OD I e e 
EE EE Dollars 
M Qe Na EE E EE ac oes Bank 
spe os aue Bonen eet E EE 


sesseseceesssecsessesessseseseeese 


SIGNATURES (BID SURETY AND PROPOSAL): 


Witnessed by: 





BIDDER 
AND TEE AD A TE CIT TI ETT TE RTT ES 
OTHER PARTIES INTERESTED IN PRINCIPAL 
THIS PROPOSAL PD. Box 11246, 1212 Clark Street 
(See 14— Signatures under General Conditons, etc.) Street Name and Number —  — 
List all Parties if Partnership Fort Wayne, Indiana 46856 
EE NE "Ee 
Deh NC a cs mm EE EE Date ee se, TO 985. "2. > 
SEE COVER LETTER 
eae mentee TU c AT Aij ee ATE AN PU A A O ires O E 
| VD MU c pe LU eee 
Incorporated MARYLAND 





CERTIFIED COPY 
GENERAL POWER OF ATTORNEY 


e 


Know all Men by these Presents: 
That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland, does hereby constitute and appoint 


Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski, Leonard Shirley, 
Diane T. Green and Joanne Mignerey 


of the City of Fort Wayne ate af Indiana i 
its true and lawful attorneyS in and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY. through us, its Board of Directors, hereby ratifies and confirms all and whatsoeverxXtWexsxid 
anyone of the said Gerald A. Dahle and the said John J. Pikel and the 
said Donald T. Belbutowski and the said Leonard Shirley and the said 


Diane T. Green and the said Joanne Mignerey 


may lawfully do in the premises by virtue of these presents. 
In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY hai dai this instrument to be 


sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this 2nd day of 
November , A. D. 19 84 
; Pais UNITED STATES FIDELITY AND GUARANTY COMPANY. 


Pp e , (Signed) By 1. a desde scisco ebe do: 
Ang COn Vice-President. 
SEAL y S e? ; ; 
zi mmm jas SET, paco Mot Tan ed) mo stank. S. Mallinger Bee ik wena 
yer SUUTA T H Assistant Secretary. 
STATE OF MARYLAND, 
BALTIMORE CITY, à 
On this end . "deg o rs November ; oA. D. 1984 , before me personally came 
A. Nord Bj E dup. y @ Vice-President of the UNITED STATES FIDELITY AND; GUARANTY 
COMPANY and Jack S, PRE eri or on co Assistant Secretary of said Company, with both of 


whom I.am personally acquainted, "ho being by me severally iiri sworn, mo that vg the said ` A, Nord Bjorke 
and Jack S. Mal Linger. were respectively the Vice-President and the Assistant Secretary of the said UNITED. 
STATES FIDELITY AND GUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; . 
that they each knew the seal of said corporation ; that the seal affixed to said Power of Attorney was such corporate seal, that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 
and Assistant Secretary, respectively, of the Company. . SES y V lleida : SC 
My commission expires the first day in July, A. D. 19.96. 
Margaret M. Hurst 


(SEAL) " wot ARENA) AE IDE RADICE Eger c. Am DOUG ap xr pm 
; e (Gent oi; «Hadr o Zeus y “Notary Public. ^^ ~ 
STATE OF MARYLAND | dens US a ea cts Se 
BALTIMORE CITY, , zi nr Re. ES i 
L Saundra E. Banks © = ; Clerk of the "A Court for Baltimore City, which Court is a 
Court of Record, and has a seal, do hereby certify that: Marg Many "NM. Hurst , Esquire, before * 


whom the annexed affidavits were made, and who has diia subscribed his name, was at the time of so delas a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgment, or proof of deeds to be recorded therein. I further webs that 4 am: — with — of the it 


Notary, and verily believe the. signature to be his genuine signature, © ae AERE pot 
In Testimony Whereof, 1 hereto set my hand A A Cu ge s Can 
of Record, this 2nd day of November ,A.D.1984 


8.9.9 WT ah o ec Ree ean ee nt tee Ee 


ee ee Baltimore Se 


sass EE ss | a s d 
Y usa 


(SEAL) un s xe c TD E. Banks 





wea dou is : im e 
S e i i ép se quem coi we minem gne 
p ve 2 Fe TROTE AAA A EE EE Ee 


<i. g bo TI 4 
COPY OF RESOLUTION ^" "SE qm 


e Wong d XI fe 





qu. 3 A esq 3 TE € e" € g ; GP J am í 

That. Whereas, it is necessary for the effectual transaction:of business that this Company appoint agents and attorneys with power 
and authority to act for it indi án its name in Steny other than ee? and in em, Territories of the: United » and in the Provinces 
and territories of Canada; = ^ m 

Therefore, be it Resolved, that this engem SA keng does, uie bus empower its President or either of its Vice- 
Presidents in conjunction with its Secretary or one of its Assistant Secretaries, under its corporate seal, to appoint any person or persons 
as attorney or attorneys-in-fact, or agent or agents of said Company, in its name and as its act, to execute and deliver any and all contracts 
guaranteeing the fidelity of persons holding positions of public or private trust, guaranteeing the performances of contracts other than 
insurance policies and executing or guaranteeing bonds and undertakings, required or permitted in all actions or proceedings, or by law 
allowed, and 

Also, in its name and as its attorney or attorneys-in-fact, or agent or agents to execute and guarantee the conditions of any and all 
bonds, recognizances, obligations, stipulations, undertakings or anything in the nature of either of the same, which are or may by law, 
municipal or otherwise, or by any Statute of the United States or of any State or Territory of the United States or of the Provinces or 
territories of Canada, or by the rules, regulations, orders, customs, practice or discretion of any board, body, organization, office or officer, 
local, municipal or otherwise, be allowed, required or permitted to be executed, made, taken, given, tendered, accepted, filed or recorded 
for the security or protection of, by or for any person or persons, corporation, body, office, interest, municipality or other association or 
organization whatsoever, in any and all capacities whatsoever, conditioned for the doing or not doing of anything or any conditions which 
may be provided for in any such bond, recognizance, obligation, stipulation, or undertaking, or anything i in the nature of either of the same. 

L James M. Carroll. . „~an Assistant Secretary of the UNITED STATES FIDELITY AND 
GUARANTY COMPANY, do hereby certify that the foregoing is a full, true and correct copy of the original power of attorney given 
by said Companyto. Gerald A. Dahle, John J. Pikel, Donald T. Where 
Leonard Shirley, Diane T. Green and Joanne "Mignerey ; petas 


of Fort Wayne, Indiana , authorizing and empowering them s ctia tees 
forth, which power of attorney has never been revoked and is still in full force and effect: E P 


And I do further certify that said Power of Attorney was given in pursuance of a resolution di at a regular meeting of the 
Board of Directors of said Company, duly called and held at the office of the Company in the City of Baltimore, on the 25th day of 
November, 1981, at which meeting a quorum of the Board of Directors was present, and that the foregoing is. a true and correct copy of said 
resolution, and the whole thereof as recorded in the minutes of said meeting. 

In Testimony Whereof, 1 have hereunto set my hand and the seal of the UNITED STATES FIDELITY AND GUARANTY 


COMPANY on p 
4-/¢- 88 (Date) 
g AC( Banat: 


Beem e eee ewe erases OCT ERT 


Assistant Secretary. 





General Form No. 96-a. 
~~. Prescribed by the State 

Board of Accounts of In- 

diana. Revised 1949. 


Standard Questionnaires and 
Financial Statement for Bidders 


Prescribed by 


THE STATE BOARD OF ACCOUNTS OF INDIANA 


For use in investigating and determining the qualifications of bidders on 
public construction when the aggregate cost of any such work or improvement 


will be Five Thousand Dollars or more. 


These statements to be submitted under oath by each bidder with and as 
a part of his bid, as provided by Chapter 306, page 1248, Acts of 1947 


Geek to ES A ee CI eee oye 
AS ti 
e a Spedrs-Denner EE E E E toes 
Azxindixiduak 
adn) P4 om Moss TS ates! ci tin a a eR a 
4, Sort Wayne, iN 700 A E 
kg A AM E AS: AL Se , 19.85. 


A.E. BOYCE CO.. MUNCIE, IND. 


Sec. 2 of an Act entitled “AN ACT concerning the awarding of contracts for the performance of public work and 
authorizing the board of accounts to prescribe certain forms to be used in ascertaining the responsibility of contrac- 
tors who submit bids for the performance of such work, providing for plans and specifications, providing for bids re- 
pealing certain laws and declaring an emergency.” (Approved March 13, 1947.) 


Sec. 2. Whenever the aggregate costs of any work or improvement will be five thousand dollars ($5,000.00) or 
more, for the purpose of enabling such board, commission, trustee, officer or agent to ascertain and determine which 
of the bidders submitting bids for the performance of any such public work is, in the judgment of such board, com- 
mission, trustee, officer or agent, the lowest and/or best bidder and to exercise intelligently the discretion hereby con- 
ferred on such board, commission, trustee, officer or agent each bidder shall be required to submit under oath with 
and as a part of his bid a statement of his experience, his proposed plan for performing such work and the equipment 
which he has available for the performance of such work and a financial statement. The statements hereby required 
shall be submitted on forms which shall be prescribed by the state board of accounts. The forms so prescribed shall 
be designated, respectively, as the experience questionnaire, the plan and equipment questionnaire and the contractor’s 
financial statement, and shall be based, so far as applicable, on the standard questionnaires and financial statement for 
bidders as approved and recommended by the joint conference on construction practices, for use in investigating the 
qualifications of bidders on public construction work, and the forms so prescribed are hereby prescribed as the forms 
which shall hereafter be used by all such boards, commissions, trustees, officers and agents in obtaining the informa- 
tion which is required in the administration of this act. If the information submitted by any bidder on the forms here- 
in prescribed is found, on examination, to be unsatisfactory, the bid submitted by such bidder shall not be considered. 
(Burns Statutes 1933, Sec. 53-109) Sec. 2, Chapter 306, Acts of 1947. 


TO THE BIDDER— 


The following forms of questionnaires and financial statement are pre- 
scribed by the State board of Accounts in conformity with the statute set out 
on the preceding page. 


These forms, properly filled out and attested, must accompany each bid 
of five thousand dollars or more on any public work. 


The forms are designed to cover all contracts for all kinds of work and the 
bidder is required to answer such questions as are pertinent to the work upon 
which he is bidding. The purpose of the questionnaire and financial statement, 
as set forth in the law, is to enable the awarding body to determine the quali- 
fications of the bidder to carry out successfully the contract if the same is awarded 
to him. 

The bidder will find it to his advantage to answer fully all questions coming 
within the range of the work upon which he is bidding. Particular attention 
should be given the “Financial Statement” and the details relative to the assets 
and liabilities set out. This form is made in extensive detail so that the bidder 
may explain his assets and liabilities in proper sequence and in a uniform 


manner. 


T. M. HINDMAN, 
State Examiner 


A A c Ace bad sane ricco MR O E O ARE ERR QUID e 


ES £3 A Corporation 
Spears-Dehner, Inc. fa A Co-partnership 
O An Individual 
1212 Clark Street, Fort Wayne, IN 46808 


Punspal Ve AE, EE eebe prae imt 
(qo. Board of Aviation Commissioners - City of Fort Waynes e OCTU LE ol OEL 


EXPERIENCE QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of all answers to 


interrogatories hereinafter made. 


I 


2. 


How many years has your organization been in business as a general contractor under your present business 
S t T o4 ue uC o TI M EE EE 


How many years experience in highway & heavy... construction work has your organization had: (a) 


As a general contractor......... 40 b) Ass sub-contractor .. 40 Se LLL PONES 


What projects has your organization completed? 





CONTRACT AMT. CLASS OF WORK WHEN COMPLETED) NAME AND ADDRESS OF OWNER 





--l2-222-22.2----22-2---2-21.2.22.-...01.-------....-.-....-........-....].--.--.........-..-......]..--..-.-.-.-....-.---...--.--.-2-2-2-2-.-2--.--2-2-.-2---2.-.-.-2--2-2-20--2--2-- 0-0 0f fore e TT T Te Tar TT = 





3-A. What projects has your organization now in process of construction? 





4. 


CONTRACT AMT. CLA88 OF WORK E NAME AND ADDRESS OF OWNER 


AA [nn ee en nn ene nen on ee enn nnn fo TEE [oc nec cmc ew wen ne coe n nn cece owen ence e wes aa 








Have you ever failed to complete any work awarded to up. s New 6s of o | 80, where and why? 


Has any officer or partner of your organization ever been an officer or partner of some other organization that 
failed to complete & construction contract? NO If so, state name of individual, other 


EE E ISO oc D SENSU SERES IURI tdt UR UE me 
Has any officer or partner of your organization ever failed to complete a construction contract handled in his 
own name?..........- HOW A ooo mM If so, state name of individual, name of owner and reason therefor 
In what other lines of business are you financially interested? DOMO |... se 


8. For what corporations or individuals have you performed work, and to whom do you refer? 


ie EG Bloomfield, In WD. Bartlett _ 
cphend & Beowd) Ines a Tt LO EE 
_The Lathrop Company acarician O dedo, Ohio |. Paul E. Myers. 
_McMahon-0'Connor Constr. Co., Inc. Rochester, In_________E.C. Boswell |. 
Wayne Asphalt & Constr. Co., Inc. ^ Fort Wayne, In —$ 4 CK. Stewart &(DP 
9. For what cities have you performed work and to whom do you refert... n 


_ Portland, Indiana | |  . Board of Aviation Commissioners < = — <- 


..Fort Wayne, Indiana | |... Board of Public MOT Do il ou esce ee 


 xndiünapolis, Sndiang .  , 11. Department of Transportation | . . . ... ^ 
_ Kendallville, Indiana  . Board of Aviation Commissioners | . .. 
Wap E EE EE Department of Public Service ` o 
Celina, Onio — 4 RCo 4 2o, Board of Public ACERA a V S y 
10. For what counties have you performed work and to whom do you refer? 
. Allen, Indiana ^ . — ^ |. oe Board of County Commissioners . 1. e 
Delaware, Indiana eee Delaware County Airport Authority |... SE 
"Jay, EE EE of County Commisetoners o scu --t. X 
_Blackford, Indiana Board of County Commissioners en 
For what State bureaus or departments have you performed work and to whom do you refer?._____.........-..------------- M 
lora caen o e xL nd anapo Indiana o. 
cs NS eM UA UNE QA HEC Columbus Ohio . e LS V 
Indianapolis, Indiana oe a 
RO ECO Ma Sete EE de: 
Ee EE D te E EE 
What is the construction experience of the principal individuals of your organization? 
MAGNITUDE AND IN WHAT 
TYPE OF WORK CAPACITY 
Highways & streets Engr - Supt. 





PLAN AND EQUIPMENT QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of all answers 
to interrogatories hereinafter made. 


1. In what manner have you inspected this proposed work? Explain in detail. 





EEN ORNS AICA A e en Bale ue 
2. Explain your plan or layout for performing the proposed work... 
2c According to the plans, specifications and instructions of your engineers... 


BENE c n A EE rr EE dn n Ce tdt 


*4. Do you intend to do the hauling on the proposed work with your own forces? 


If so, give amount and type of equipment to be Used. cc esent 


*5. If you intend to sublet the hauling or perform it through an agent, state amount of sub-contract or agent’s 
contract, and if known, the name and address of sub-contractor or agent, amount and type of his equipment and 


A A a aa ea r e E Eee aa aaae ieee nea EE 


Eed ee Ge EE EE 


* Items 4, 5, 6 and 7 may not be applicable in all building contracts; if not, omit. 


*6. Do you intend to do the grading on’ the proposed work with your own NON CG teens ne eet A A 


If so, give type of equipment to be UA cc 11-11111111-1- 


*7. If you intend to sublet the grading or perform it through an agent, state amount of sub-contract or agent's 
contract, and, if known, the name and address of sub-contractor or agent, amount and type of his equipment and 
financial responsibility... eee een ettet nennen tnnt nn nennen nennen enne 


8. Do you intend to sublet any other portions of the work? If so, state amount © 
of sub-contract, and, if known, the name and address of the sub-contractor, amount, and type of his equipment 
and financial responsibility. EE x. 

9. From which sub-contractors or agents do you expect to require & bond! cc und 


DESCRIPTION, EEN coNpmrION | YEARS OF PRESENT LOCATION 





11. What equipment do you intend “to purchase for use on the proposed work, should the contract be awarded 
to you? As needed 





QUANTITY DESCRIPTION, SIZE, CAPACITY, ETC. 








o TOME dr MAURICE (c. Nob EE e 
13. Do you propose to rent any equipment for this workt. 28 needed ^ — ^ If so, state type, quantity 
oO 


14. Have you made contracts or received firm offers for all materials within prices used in preparing your proposal? 


Do not give names of dealers or manufacturers. WER a pete E. 
Dated at fert Mea In A iui Pt ang o Lo ro ig BBE 


STATE or. . lndiana —  —— |. 





COUNTY OF Allan" A 
~ Donald V. SPEAKER ur o eee SHR Lg being duly sworn, deposes and says that he is 
uc Gree eae c M ou _of the above... SPears-Dehner, Inc. CORE: UD Rs a 


(Name of Organisation) 
and that the answers to the questions in the foregoing questionnaires and all statements therein contained are true 


and correct. 
Subscribed and sworn to before me diy 30th XC day o 






o OR Ls ., 19.95, 


e. de hnius 


: N Publi 
April 17, 1988 G. LaMaster otary c 


My Commission expires... — e 
8 


denge Financial Statement 


S s nts: 


Sabmitted by PEREDA dnes eeneg [8 B ju t ab num ne 


1212 Clark Street, Fort Mains In _ 46808 


with principal office at... — EE 


VK EE 


Board of Aviation Commissioners - City of Fort Wayne ` 


—— 9999 ————-——— 





10. 


11. 


13. 


1. 


3. 
4. 


6. 


T. 


Condition at close of business... November JU ie C o CL AR o Sov eae 19.94 


ASSETS 


Cash: (a) On hand $. 150. , (b) In bank $... See (c) Elsewhere $._................!.....] 118141314 101 

Notes receivable (a) Due within 90 days... e ]-- I-II 00 [anos Jocnonnos 
(b) Due alter 00 dagen, jr tj 
(6) og gs |) II HG DEUS C nant SISTI SABRE GE Nal Tox 414) 9) 6) 

Accounts receivable from completed contracts, exclusive of claims not approved for 2lelalalola 


| ———À—————————————————ÀÓMÓ E E ER Hes End its d 


“Sums earned on ‘uncompleted contracts as shown by engineer's or architect's estimatel 1 JE 


(a) Amount receivable after deducting retainage......——— -----]----] --=- 38|0]919]| 


8 
(b) Retainage to date, due upon completion of quee. . Lo IAN 
Accounts receivable from sources other than construction contracts... |. |. .1|9] 248.3]... 
Deposits for bids or other guarantees: (a) Recoverable within 90 days... | .—|---|--|--]--|--]--]-— 
(b) Recoverable after 90 iin Dur ie emp EN pee SEP e 
Interest accrued on loans, securities, etc... eee] ]---I-IAIZAIRREMT 
Real estate: (a) Used for business purposes......................— esee] IRE EM 
(b) Not used for business purposes... ---]-- jS ES 
Stocks and bonds: (a) Listed— present market value... E--dIE-IEEEE— 
(b) Unlisted— present value...................—.—— - 2 9]3]19 [8T 0 
Materials in stock not included in Item 4 (a) For uncompleted contracts (present. value. np KSA acl i ad A 
(b) Other materials (present value)..................| .....|......|.—.- |. --]-— 
Equipment, book values -m 2r. rm l 1314 9 LA 
Furniture and A E ES E 
(A AA A A UL M MA A ree era 
Total assets........ 9} 419 


Y ¡e 









Notes payable: (a) To banks regular... Joao» 314141116161. 


(b) To banks for certified checks... LAN O E A E [use en oed F1 ssi ese E lA 
(c) To others for equipment obligations... LUMINE UNIES Enn x. qe Padel ut Hal edi ie Lo] Meu] aetas 
(d) To others exclusive of CPES a E [x81 E Pa KEE E 
Accounts payable: (a) Not past due... E-] EH aro roo EF ate] tee fone 


Real calate encumbranceg  — — E Ell 


OtherliabdiGes- - — — A c OE as pee esee cose lex» esee eo e nace Lene is 
BReHervem — t0 at US Spe cca e | EE EN ses ane A 
Capital stock paid up: (a) Common. INR | 0 e de 115|0]0]0]0] 

(b) Common... PINE B. o EE E ELSE et 


Qc Ou INCUN a GR ERU LESE Ca IRAM 
(d) Preferred... d I-II 
Surplus (net worth)... e Le 


CONTINGENT LIABILITIES 


Liability on notes receivable, discounted or sold... ÀdE-d--RAREEIRM EIPMVMAY 
Liability on accounts receivable, pledged, assigned or sold... L-—|--------r 
Liability as LES oo A dui uc ERE pU T L MISI 
Liability as guarantor on contracts or on accounts of others... —————d-l---- En 
Other contingent liabilities...................... ee ee eee nne trn trennen ennt 


g Ihe notes to the financial statements are 
an integral part of the statements. 


NOTES TO FINANCIAL STATEMENTS 


E 


NOTE 1 - Summary of Significant Accounting Policies 


Basis of Accounting - Profits and losses on long-term contracts 
are recorded on the basis of the Company's estimates of the percentage of 
completion of individual contracts. 


For income tax purposes profits on all contracts are recognized on 
the completed contract basis with deferred income tax liabilities recorded 
for the resulting timing differences. 


Uncollectible Accounts Receivable - Uncollectible accounts receiv- 
able are charged to expense in the period in which they are deemed worthless 
by management in accordance with the direct write-off method of accounting 
for such losses. 


Property and Depreciation - Depreciation of property and equipment 
is charged to income using both accelerated and straight-line methods over 


the estimated useful lives of the assets. 
Depreciable lives are shown in the following table: 


Buildings 10 - 20 years 
Machinery and equipment 3- 7 years 


Expenditures for maintenance and repairs are charged to expense as 
incurred, while additions and betterments are capitalized. The cost and 
accumulated depreciation on property sold or otherwise disposed of are 
removed from the accounts and any gain or loss thereon is credited or 


charged to income. 


Investment Tax Credit - The Company follows the "flow-through" 
method of accounting for federal income tax credits attributable to the 
investment tax credit. Federal income tax payable is reduced in the year in 
which the investment tax credit is used to offset income tax otherwise 


payable. 


Retirement Plan - The Company provides for normal cost of the 
retirement plan. It is the policy of the Company to fund pension costs 
accrued. (see also Note 4) 


NOTE 2 - Cash and Short-Term Cash Investments 


Cash and short-term cash investments consists of cash on hand and 
cash in bank. A special arrangement with the depository bank provides that 
all cash funds on deposit over a specified minimum are to be invested by the 
bank in short-term interest bearing obligations of the United States Govern- 
ment and are subject to repurchase by the bank in the event that the total 
of cash and short-term securities on deposit in the account falls below the 


specified minimum. 


NOTES TO FINANCIAL STATEMENTS (CONTINUED) 


NOTE 3 - Loans Obtained on Officers’ Life Insurance Policies 


At November 30, 1984, the Company had borrowed $176,444 including 
accrued interest from a life insurance company pursuant to the terms of life 
insurance policies purchased by the Company on the lives of several officers 
of the Company. The loans bear interest at 5% and are expected to remain 
outstanding for an indefinite period of time. 


NOTE 4 - Retirement Plan 


The Company has a non-contributory retirement plan covering all 
non-union, full-time, salaried employees who meet certain requirements as to 
age and length of service. In November, 1983, at a special meeting of the 
Company's directors, a resolution to terminate the plan was passed 
unanimously. The termination was incomplete at November 30, 1984. There 
were no contributions to the plan during the years ended November 30, 1984 
and 1983. 


NOTE 5 - Related Party Transactions 


Certain of the Company's shareholders and officers are substantial 
shareholders and officers in John Dehner, Inc. and/or Wayne Asphalt and 
Construction Co., Inc. Accordingly, these companies are considered related 
parties. The Company and its related party companies participate on a joint 
venture basis in rendering bids on certain construction contracts.  Manage- 
ment believes that the terms of the joint venture arrangements are consum- 
mated under terms equivalent to similar agreements entered into with other 
"arms length" contractors. 


NOTE 6 - Provision for Federal Income Taxes 


Detailed below is a reconciliation of income (loss) before federal 
income taxes with taxable losses on the federal income tax returns: 


11-30-84 11-30-83 


Income (loss) before federal income 
taxes $119,204 ($243,958) 


Timing differences attributable to 
method of recognizing income on 


contracts (1135071) 89,862 
Permanent differences ( 33377) ( 3,764) 
Net operating loss carryovers utilized 

in the current year ( 2,756) 0 
Taxable (loss) $ 0 ($157,860) 
Current taxes $ 0 $ 0 
Deferred taxes $= 23°, 57-1 $ 0 


Less: Investment tax credit carryovers 
utilized 235571 0 
Net deferred taxes GS UE 0 Sur 2.) 


NOTES TO FINANCIAL STATEMENTS (CONTINUED) 


NOTE 6 - Provision for Federal Income Taxes (Continued) 


d 


The Company has the following carryovers for federal and state 


income tax purposes: 


Type 
Net operating loss 
Net operating loss 
Net operating loss 
Net operating loss 
Investment credit 
Investment credít 
Investment credit 
Jobs credit 


NOTE 7 - Notes Payable — Bank 


Federal 


$180,140 


$364,198 
$445,927 
$157,860 
$ 85,798 
$ 312 
$ 814 
$ 38,362 


State 


$ 0 


$ 25,344 
$396,897 
$140,977 
N/A 
N/A 
N/A 
N/A 


Expiration 
11-30-95 

11-30-96 
11-30-97 
11-30-98 
11-30-95 
11-30-96 
11-30-97 
11-30-86 


The corporation is indebted to Lincoln National Bank and Trust Co. 
of Fort Wayne on the following notes: 


At 11-30-84: 


Current portion 
Non-current portion 


At 11-30-83: 


Current portion 


$ 70,000 
274,116 


$403,000 


Amount 


Due 


$5,884/mo. 


+ int. 


03-01-84 


Interest 


Rate 


12 1/22 


11% 


Collateral 


Equipment 
R.E. mtg. 


Equipment 


“DETAILS RELATIVE TO ASSETS 






(a) on band.........—— sniene SHREDS oan ae rM I ER on Ic eae SMS m 
1 Cash (b) deposited in banks named ela 185,190 d 
(c) elsewhere—(state Where. ettet $ 





NAME OF BANK ! LOCATION 





EE. EE ARO en MIR ge E SIRO E 
^ (a) due within 90 day eerte eene ent 
2 Notes receivable (b) due after 90 days... eee M99 Iam 
ORT 
RECEIVABLE FROM: NAME AND ADDRESS FOR WHAT — Wi, HOW SECURED 





NATURE OF CONTRACT CONTRACT 





a eeeeg 
Sums earned on uncompleted contracts, as shown by engineer’s or architect’s estimate: 





* 
4 (a) Amount receivable after deducting retainage..........—..... e $ 88,009 Seles 
(b) Retainage to date due upon completion of contract... 14,477 
DESIGNATION OF CONTRACT AND NAME AND | AMOUNT OF | AMOUNT AMDuNT . | FETAINAOE MOUNT EX- 
ADDRESS OF OWNER CONTRACT EARNED RECEIVED | wHEN CLUSIVE OF 
DUE AMOUNT | RETAINAGE 








EE RE eee E E E S S EA AA A AL RRA HEN CEUTE 


* List separately each item amounting to 10 per cent or more of the total and combine the remainder. 
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DETAILS RELATIVE TO ASSETS (Continued) 





6 Deposits with bids or otherwise as guarantees. ic $ sone c E 


DEPOSITED WITH: NAME AND ADDRESS 





8 Real estate | (a) Used for business purposes... (Items.1i.2..& 3)... $15,422 |. 


book value | (b) Not used for business purposes. (Items 4. & 3)... ¿99,098 









DESCRIPTION OF PROPERTY 


ABSESSED 
VALUE 













AMOUNT OF 


U 





* List separately each item amounting to 10 per cent or more of the total and combine the remainder. 
11 
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(1) 


Stocks and bonds: (a) Listed—present market value T x 
(b) Unlisted— present value... 2395388 





Materials in stock and not included in Item 4, Assets: 
(a) For use on uncompleted contracts (presentwaine?...(Cost) s sg None ` , 


(b) Other materials (present Value)... t 
PRESENT VALUE 


FOR UNCOM- 
CONTRACTS 















DESCRIPTION OF MATERIAL QUANTITY 


S ———————— 


A Pa CASO den uw eod miS Bra oan Dan e Ureoe mue EE REM rl dd 


gg AA+ _ > A KA 
eg 
11'| Equipment at book value... $154,859 . 


SUE 








DESCRIPTION AND CAPACITY OF ITEMS PRICE CHARGED OFF VALUE 








SE Ee ed Kee pde rcc nr KEEN A ee, eee 


` EN MOE: A A O ETC AU UM O E T 
3,418,402 3,263,543 154,859 


BE ————————————————— 
Are there any liens against the above If so, state total amount 3ee.Nope 8 EO sere Än 


* If two or more items are lumped above, give the sum of their ages. 


12 


DETAILS RELATIVE TO ASSETS (Continued) 
ne 


17 | mds kldeibekude oN LL eo sce um on MIND 

Lët —— ——————————— 

T LL an 
34,263 


13| Other assets... rn rnnt etn a 


DESCRIPTION AMOUNT 





TOTAL ASSETS $ 949,791 


DETAILS RELATIVE TO LIABILITIES 


(a) To banks, regular... tentent tttm $..344.1066. 
(b) To banks for certified checks... pes to) pa 
1 Notes payable (c) To others for equipment obligations. EE MM SG 
(d) To others exclusive of equipment obligations EE Es 


TO WHOM: NAME AND ADDRESS 





(a) Not past due ee E fetu nda 
2 Accounts payable | (b) Past due 






TO WHOM: NAME AND ADDRESS 


3 | Real estate encumbrances (See Item 8, Assets) 


BEE D. ee LT Qus ode QN A s LU a da A 
4 | Other liabiliti 10$ 3.181. 





INTEREST INSURANCE BLDG8. & FIXT. | PLANT DEPR. 


$300,000... 


(a) Common... elle eee Leere een ne enne 


6 | Capital stock paid up| Bt Preferred 


7 | Surplus (net of $400,000. treasury. SEAGE) nn $122.832 — 


————————————7— 


TOTAL LIABILITIES $ 949,791 
EB QS eo a EE 





SPEARS-DEHNER, INC. 


List of Accounts Payable - November 30, 1984 


TO WHOM: 
Name and Address 


General Vendors: 


John Dehner, Inc. 
Fort Wayne, IN 


Leonard J. Andorfer & Co., Inc. 
Fort Wayne, IN 


Beaty Rehabilitation System 
& Supplies 
Indianapolis, IN 


MacAllister Machinery, Inc. 
Indianapolis, IN 


May Stone & Sand 
Fort Wayne, IN 


NCR Credit Corp. 
Dayton, OH 


Norton Bancroft 
Muncie, IN 


Reid-Holcomb, Inc. 
Indianapolis, IN 


Donald Spears 
Fort Wayne, IN 


State Equipment Co., Inc. 
Indianapolis, IN 


Tractors; Inc. 
Celina, OH 


Tucker Star Petroleum 
Fort Wayne, IN 


I.U.O.E. Fringe Benefits 
Terre Haute, IN 


Brookes Construction Co., Inc. 
Fort Wayne, IN 


Various vendors under $1,000 


Total General Vendors 


For What 


Labor & equipment rent 


1984 audit work 


Epoxy 


Repair parts 


Stone & sand 


Purchase of computer 


Borrow pit 


Repair parts 


Travel expenses 
Repair parts 
Repair parts 
Gas, oil, P 
Union expense 
Service contract 


Various 


Date 


Payable 


12-23-82 


12- 6-84 


5-24-84 


12- 6-84 


12-13-84 


12-10-84 


11-30-79 


12- 6-84 


12-13-84 


12- 6-84 


12-13-84 


12-13-84 


12- 6-84 


12-28-84 


Various 


Schedule 2-1 


Amount 


$ 30,000 


2,750 


2,087 


2,988 


2,160 


3,818 


4,195 


2,603 


3,056 


3,253 


4,986 


4,946 


4,320 


2,596 


8,040 


$ 81,798 


SPEARS-DEHNER, INC. 


Schedule 2 -2 


.List of Accounts Payable (Continued) - November 30, 1984 


TO WHOM: 
Name and Address 


Subcontractors: 


Slusser's Green Thump 
Logansport, IN 


Hoosier Fence Co., Inc. 
Indianapolis, IN 


Acme Paving Co., Inc. 
Anderson, IN 


E & B Paving, Inc. 
Noblesville, IN 


Metropolitan, Inc. 
Fort Wayne, IN 


Astro Paving, Inc. 
Zionsville, IN 


J & B Trucking € Service 
Indianapolis, IN 


United Surveying, Inc. 
Indianapolis, IN 


Fox Contractors Corp. 
Fort Wayne, IN 


Jansma Coursey Asphalt 
Tippecanoe, IN 


B & D Steel Construction, Inc. 
Shelbyville, IN 


J & D Renovations Constr. Co. 
Richmond, IN 


Rouse Barricade Co. 
Indianapolis, IN 


Total Subcontractors 


Total Accounts Payable 


For What 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Subcontract 


Date 
Payable 


Completion 


Completion 


Completion 


Completion 


Completion 


Completion 


Completion 


Completion 


Completion 


Completion 


Completion 


Completion 


Completion 


Amount 


$ 5,615 


833 


7,066 


968 


3,443 


7,959 


521 


280 


114 


2,576 


197 


110 


152 


$ 29,834 


SPEARS-DEHNER, INC. 


Description 


Payroll taxes, etc. withheld 
Unemployment taxes payable 


Indiana sales & gross income 
tax payable 


Local tax on real estate 
and personal property 


Accrued interest 


Accrued salary 


Date Payable 


12-15-84 


1-31-85 


1-31-85 


5 & 11-85 
1-85 


12-84 


Schedule 4 


Amount 


$ 2,298 


15145 


9,760 


21,958 
2,684 
335316 


$71,161 


If a corporation answer this: 
Authorized 10,000 shares - outstanding 2250 shares 


Amount for which incorporated... — mM 3 
Capital paid in ct i _Á ÀÀ—À ..$.15,406.66 
When teg EE 201094 E 5 og MERE RNC KM MICI SOIN TOMOS GI E EIN 
In wks EO cn E E REO EEE eren Es 


Names and titles of all persons having authority to execute and receipt estimate vouchers and to conduct other 


business for the corporation, including its officers, the signatures of whom are legally binding. 


Do you have necessary “certificate of authority" to transact corporate business in this state, under the terms of 


Chapter 215, Acts of 1929, and acts amendatory thereto? ........... 1 EE IIA Ls EE CES UR BT COS e 


EE E A A A A ME n i an CR Li E AO 
If a co-partnership answer this: 
Date of organization... ettet MÁMMMámT E 
State whether co-partnership is general, limited or E te E SS 


Give the names, addresses and proportional interests of all parties: 


Name Address Share 
EE ei" See dere ce Eege $e Do 
E A NE PE E ENN Bima E 

e E eg EE 


geg el AS ro Se DEM 
bere eege .. Ee) EE Se o 
Seege O ———9 I — À À——ÓÀÀ A  ÀÀ i À————— áÀ—— H— —— $- e 

————— NENNEN $—— eee 
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Give names and titles of all persons having authority to execute and receipt estimate vouchers and to conduct other 
business for the partnership, the signatures of whom are legally binding. 


The undersigned hereby declares that the foregoing is a true statement of the financial condition of the individual, co-partnership or 
corporation herein first named, as of the date herein first given; that this statement is for the express purpose of inducing the party to whom 
it is submitted to award the submittor a contract; and that any depository, vendor or other agency-herein named is hereby authorized to supply 
such party with any information necessary to verify this statement. 


NOTE: A co- partnerina must give firm nome and signatures of all partners. 
ee must give full corporate name, signature of official and affix corporate 








Affidavit for Individual 
STATE OF eee SS e er | 
88: 


COUNTY OE. o e ÉL 


GE being duly sworn, deposes and says 


that the foregoing financial statement, taken from his books, is a true and accurate statement of his financial condition as of the date 
thereof and that the answers to the foregoing interrogatories are true. 


Subscribed and sworn to before me this 


e ^ (Applicant must sign here) - 





“Gi NIIT on ecce co Notable: 0 0% 
LED NN NEN EMEN MM cL RR) X 
Affidavit for Co-Partnership 


STATE OF —- eos ee pns | 
88: 
COUNTY OR—. — — a er 


-being duly sworn, deposes and says 





that he is a member of the firm of... ........; that he is familiar 
with the books of the said firm showing its financial condition; that the foregoing financial statement, taken from the books of the said 
firm, is a true and accurate statement of the financial condition of the said firm as of the date thereof and that the answers to the fore- 


going interrogatories are true. 





Subscribed and sworn to before me this SE E RPI A EA A REPT. 
(Member of firm must sign here) 


a Ae PETAS EE cc ou Y ae 





Affidavit for Corporation 





STATE OF. Indiana ^. . 

88: 
couNTY op. Allen | 
Donald G. Spears _ AA being duly sworn, deposes and says that he is 
Ppedent e Spears Dehner; iinei A A A A EB OY 
poration described in and which executed the foregoing statement; that he is familiar with the books of the said corporation showing 
its financial condition; that the foregoing financial statement, taken from the ks of the said corporation, is a true and accurate 






that the answers to/the foregoing interrogatories 


statement of the financial condition of said corporation as of the date ther 
are true. 


Subscribed and sworn to before me this 








16th day of April st m Donald G. Speárs, President 
D A = 
Henry Master” Nan PR Ss 


My commission expires: April 17, 1988 15 


CERTIFICATION BY CERTIFIED PUBLIC ACCOUNTANTS 


We have examined the balance sheet of Spears-Dehner, Inc., Fort Wayne, 
Indiana, as of November 30, 1984. Our examination was made in accordance 
with generally accepted auditing standards and included such tests of the 
accounting records and such other auditing procedures as we considered 
necessary in the circumstances. 


In our opinion, the enclosed balance sheet presents fairly the 
financial position of Spears-Dehner, Inc., Fort Wayne, Indiana, as of 
November 30, 1984, in conformity with generally accepted accounting 
principles applied on a basis consistent with that of the preceding year. 


Leonard J. Andorfer & Co., Inc., Inc. 


(Name )- 
106 Three Rivers North, Fort Wayne, IN 46802 
(Address) 


By: @ PS EEN, Cae a Co PEAN 
(Indiana Certificate #2461) 


ad ES 


(Date) 


ITEMIZED PROPOSAL 


Supplementing the enclosed Contractor's Bid Form No. 96, the undersigned € 
submits the following itemized proposal upon which the bid is based. The 
undersigned further acknowledges that he is fully aware of all conditions 
existing regarding the project, and has full understanding of all work to be 
done as outlined in the plans and specifications for the project; and further 
agrees that any change orders to the contract authorized by the Indianapolis 
Airport Authority shall be based on the following schedule of unit prices 
where applicable. 

The undersigned shall complete the following statement by checking the 
appropriate boxes: 

(1) The undersigned has Xx) has not ( ) participated in a previous 
contract subject to the eaual opportunity clause prescribed by Executive 
Order 10925, dated March 6, 1961; or Executive Order 11114, dated June 22, 
1963; or Executive Order 11246, dated September 24, 1965. 

| (2) The undersigned has (yy has not ( ) submitted all compliance reports 
in connection with any such contract due under the applicable filing reauire- 
ments; and that representations indicating submission of required compliance 
reports signed by proposed subcontractors will be obtained prior to award of 
subcontractors. 

(3) If the undersigned has participated in a previous contract subject 
to the equal opportunity clause and has not submitted compliance reports due 
under applicable filing requirements, the undersigned shall submit a compliance 
report on Standard Form 100, "Employer Information Report EEO-1", prior to 


the award of contract. 


P-] 


SS, ITEMIZED PROPOSAL 
FORT WAYNE MUNICIPAL AIRPORT RUNWAY 13 EXTENSION 
AIP 3-18-0022-04 PAVING AND ELECTRICAL 


FAA 
SPEC, 






DESCRIPTION QUANTIT E — — WORDS a] NUMERALS 
M-100-4.1 100.0 Mobilization & Demobilization LS 1 Ísixty-three thousand dollars/tents|63,000.00 ^ 63,000.00 
M-102-3.1 263.0 Pavement Removal SY 809 |Seven dollars/seventy cents 7. JO 6,229.30 
P-152-4.1 204.0 Unclassified Excavation CY 22,000 |One dollar/fift hed 33,000.00 
P-401-6.la 249.4 Bituminous Surface TN 399 |Thirty-three dollars/no cents 33.00 13,167.00 
P-401-6.1b 249.2 Bituminous Base TN 14,030 | twenty-eight dollars/thirty cents | | 28.3] 397,049.00 
P-401-6.1c 252.0 Scarify Existing Asphalt SY 2,418 |Six dollars and sixty cents | | 6.6d 15,958.80 
P-603-5.1 265.0 Bituminous Tack Coat GAL 3,890 | One Dollar and ten cents [o 406 poe ees 
Thirty two dollars and thirty 
P-501-5.1a 261.2 14" Portland Cement Concrete 
Pavement SY 38,528 EE SECH 1,244, 454.40 

P-501-5.1b 262.0 Saw-Cut Grooving SY 37,556 | One dollar and ten cents Pret cole oe 
P-501-5.1c 257.0 8" Reinforced Portland Cement Twenty-eight dollars and no cents HR EDU 

Concrete Pavement SY 3,333 28.00 93,324.00 
P-620-5.1a 277.0 Runway Painting SF 65,857. | Twenty-six cents ONLY ee Ce Ge 
P-620-5.1b 277.5 R/W Marking Obliteration Sh 36,595 | Eight Cents ONLY MES” 2,927.60 
D-705-5.1a 465.0 6" Perforated CSP LF 4,930 |Eight-dellarssand slatycfive cents| fekt ER 
D-705-5.1b 465.0 6" CSP LF 802 | Eight dollars and twenty-five cent 8.25 6,616.50 
D-705-5.1c 463.5 Porous Backfill, No. 8 CY 1,534 | Seventeen dollars and sixty cents SEMEL 26,998.40 
F-161-5.1a 300.0 47" Farm Field Fence LF 6,127 our dolla and fifteen cen ee Bee d 
F-161-5.1b 305.0 24' Double Gate, 47" FFF EA 2 | Five hundred dollars and no cents | 500.0 1,000.00 | 
F-162-5.1a 309.9 42" Chain-Link Fence LF 99] | Eight dollars and eighty-five E 8,770.35 
F-162-5.1b 315.0 Me d 42" Chain- e Five hundred dollars no cents 500.00 500.00 


IN. 
COD 















UNIT PRICE 


AMOUNT 

































FAA 


































Ip. UNIT PRICE 
SPEC, coe ee 
NO. NO DESCRIPTION UNITS — QUANTITY NUMERALS 
L-108-5.1a 613.0 1/c, #8, 5KV Cable in Duct LF 5,476 | One Dollar No Cents | | 1.0 5,576.00 
L-108-5.1b 614.0 48, Counterpoise, in Trench LF 5,278 |. Seventy Cents — 70 3,694.60 
L-110-5.1a 649.0 4-Inch, 4-Way Duct - LF geg En MEET) gre and | — 29.85| 11,641.50 
L-110-5.1b 651.6 2" Steel Conduit LF 195 Eight Dollars No Cents 10,08 1,560.00 
L-110-5.1c 650.5 2" PVC Duct LF 4,944 Four Dollars No Cents T 19,776.00 
L-125-5.1a 660.0 H.I. R/W Light, Base Mtd. : : 
L-862 EA 31 Six hundred ninety doll rs/no 690.00 21,390.00 
L-125-5.1c 630.0 Series Cutout LS y pee pened thirty: dolfars/po EE 
L-125-5.1d 666.0 PAPI-4 SET 1 Nineteen, thousand two hundred a 3nn nn 19,200.00 
L-125-5.le 664.0 REILS SET 1 Fifteen thousand five hundred ue. 500.00] 1 00.00 
L-125-5.1f 640.2 Junction Box EA 2 Five hundred dollars/no cents | 500.00] 1,000.00 
o T-901-7.] 501.1 Mulched Seeding MSF 2. Biere A dollars/mo cents: ee 
° T-904-5.1 503.0 Sodding SY Two dollars and fifty five cents | ST 8,565.45 
T-905-5.1 504.5 Topsoil CY 1,436 | Two dollars/no cents | 2.00 | 2,872.00 
101.1 Field Office, 120 SF MOS 6 Four hundred dollars/no cents 00 . 00 400.00 
Two million two hundred twenty thousand 
‘ TOTAL seven hundred seventy-seven 2,220.777.87 


—doHers—and-etghtyseven—cents<— es 


e 


The undersigned further agrees to complete all work for the project in 


80 working days. 

The undersigned hereby acknowledges receipt of the following Addenda: z 
No. One (1) Dated: April 10, 1985 

No. ^. Two: (2) Dated: April 22, 1985 

No. Dated: 


IN TESTIMONY WHEREOF, the bidder has hereunto set his hand this 16th 
day of April 1985 


Spears-Dehner, Inc. 


SE Firm, or Corporation 
(Seal) By: fy fen 


Title: President 


ATTEST: See fhe 
retary 


PA 


GENERAL BID FOR PUBLIC WORK Form No. 96 Revised (1964) 


Prescribed by the State Board of Accounts 
CONTRACTOR’S BID 


Fort Wayne Municipal Airport - AIP Project SCHEER 


on. e E Kee 


Runway 13 ExtensidR"* PäO RÉI and Electrical 
_ Bort Wayne ee Seater , Indiana, LU 22851 NON Pan. : 19. 85 
muc d City of Fort Wayne, Board of Aviation Commissioners 22222121210 A 


Pursuant to notices given, the undersigned proposes to furnish all material and labor necessary to complete the 


GZ Insert class of work 
Municipal AirPort 


Cut d. Ta gene Anni cipal e 





according to the plans and specifications prepared p, tre. Sane’ , 222 N. New Jersy Street, — 





Engineer or Architect 


 Andianapolis, Indiana... —..,nmowon file in the office of Department of |... 


Purchases, City of Fort Wayne sortpegumof Two million two hundred twenty _ 
. State amount in figures and words 
E eee or di ler Ci nd E ES as AO E -Oh 





If extra work is necessary to extend the foundations to a greater depth than required by the plans and 
specifications, or otherwise, such extra work will be completed according to the written instructions of the 
architect and owner for the following unit prices: 


Excavation Ea eere pue ods Lo A per cu. yd. 


Concrete work (including forms) ----—$-------- 1,000.00 — 1 per cu. yd. 


Brick work __ ER SE oper M. 


(State whether actual brick or mason’s measurement) 


—$ 














ALTERNATE BIDS 


The undersigned also proposes to furnish or to omit all labor and material necessary to complete work as 
required by the "Alternate Bids," as provided in the plans and specifications as follows: 


(State the number of alternate, if given in the specifications; if not, state the exact character of 
the work which it is proposed to add, or to omit from the work as provided for in the plans and speci- 
fications and the amount to be added or deducted from base bid.) 


Alternate No. 1. 


** - 96-a on file and attached hereto 


xk - Affirmative Action on File. 


VNVIONI '3I2NDIW - ^2NI ‘09 3DA08 "a^ V 
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(+961) 96 on WHO 


Note: Bidders for work for all municipalities, except counties, use this form. 





Bid Bond 
Enclosed herewith find cextified. check for $... being Be a % of the maximym bid 
herein, made payable fo. City of Fort Wayne ` - Board of Aviation Commissioners —  ć 


Name of officer and municipality 


B € MI 
The proceeds of which are to remain the absolute property of said ereyoófArórtimayfemmi SE OTE e 





Municipality 


d - Inc. R ten (10 
EE E shall not within |... ( RE ) EE days after notice of acceptance 


of the within bid, enter into a written contract, and secure said contract by a bond for the full amount of the 


contract in the approval of the proper officials of said City of Fort Wayne —" — 
Municipality 


Note: Bidders on county work use this form. 


Enclosed herewith find a bidder’s bond in an amount equal to the maximum bid herein, subject to the ap- 
proval of the board of county commissioners, conditioned as follows: That if the board of county commissioners 


Uae A |. LL SC E coca a for esi works that  — S o 


shall within .. .... .  .. days enter into a contract with said board for said work and shall well and faith- 
fully do and perform the same in all respects according to the plans and specifications adopted by said board 
and according to the time, terms and conditions specified in said contract to be entered into and shall promptly 
pay all debts incurred in the prosecution of said work. 


NON-COLLUSION AFFIDAVIT 


The bidder, by its officers and. D opala Se ME o TEA: ER Ma RU NS 


agents or representatives present at the time of filing this bid, being duly sworn on their oaths say, that 
neither they nor any of them, have in any way, directly or indirectly, entered into any arrangement or agree- 


ment with any other bidder, or with any public officer of such... City of Fort Wayne . /. /. .— E 
whereby such affiant or affiants or either of them, has paid or is to pay to such bidder or public officer any sum 
of money, or has given or is to give to such other bidder or public officer anything of value whatever, or such 
affiant or affiants or either of them has not directly or indirectly, entered into any arrangement or agreement 
with any other bidder or bidders, which tends to or does lessen or destroy free competition in the letting of 
the contract sought for by the attached bids; that no inducement of any form or character other than that 
which appears upon the face of the bid will be suggested, offered, paid or delivered to any person whomsoever 
to influence the acceptance of the said bid or awarding of the contract, nor has this bidder any agreement or 
understanding of any kind whatsoever, with any person whomsoever to pay, deliver to, or share with any 
other person in any way or manner, any of the proceeds of the contract sought by this bid. 





Subscribed and sworn to before meby Donald G. Spears 0 a 
16th April 85 





April 17, 1988 _ err dE E Dire 


c WE CR P ISI ed ee Henry G."LaMaster, Notary Public 
Subscribedand sworn to before: me Dy -. — . E tue Tul ol Rue rim eer c M CAEN 


(If additional space is needed for alternates, use blank space on reverse side.) 


The Contractor and his sub-contractors, if any, shall not discriminate against any employee or 
applicant for employment, to be employed in the performance of this contract, with respect to his hire, 
tenure, terms, conditions or privileges of employment or any matter directly or indirectly related to 
employment, because of his race, color, religion, national origin or ancestry. Breach of this covenant 
may be regarded as a material breach of the contract. 


IN TESTIMONY WHEREOF, The bidder has hereunto set his hand this mic o re ten wadj sadi day of 





——— a E 


Bidder 


IN TESTIMONY WHEREOF, The bidder (a firm) have hereunto set their hands (his 1 


GNE UE 1S0-- EA 50 PTIOI VIS 1G Jm "i i de 
(Firm namo)... iite ee gousecion haid vae EE EE E — 
EES 
Individual names 


IN TESTIMONY WHEREOF, The bidder (a corporation) has caused this proposal to be signed by its President 


and Secretary and affixed its corporate seal this.__!6th day ii REV A 
Spears-Dehner, Inc. 


Et Pl 






(Seal) fa 
TERMS OF ACCEPTANCE 
The above bid is accepted or rejected this... depots 2102: al gasas bus bodhondu 19. ; 
subject to the following conditions ¿O 





[cs ll i cB a al E 


—— eee ee € — € 


Attest 


70 (| 


DIGEST SHEET de m, 
TITLE OF ORDINANCE: SPECIAL 


DEPARTMENT REQUESTING ORDINANCE: PURCHASING 


SYNOPSIS OF ORDINANCE: An ordinance approving the awarding 
of a bid with respect to the purchase of materials and labor 
for the extension of Runway 13 for the Board of Aviation. 


EFFECT OF PASSAGE: At the approach end of Runway 13, there 
are R.R. tracks that interfere with a glide slope and it is 
recommended by FAA that the runway be extended thus enabling 
the closing of approx. 1000 ft of the approach. This will 
allow planes to land more safely. 


EFFECT OF NON-PASSAGE: Continued interference with the R.R. 
tracks that inhibit planes from landing. 


MONEY INVOLVED (Direct costs, Expenditures, Savings): 
McMahan-O'Connor Construction Inc. - $1,956,833.90. 


ASSIGNED TO COMMITTEE (President): 


BILE NO. .'5-853052501 


REPORT OF THE COMMITTEE ON FINANCE 


WE, YOUR COMMITTEE ON cua 4 SINGEN iu. Ms mo WHOM WAS 
- REFERRED AN (ORDINANCE) (RESOLUMION) approving Civil City Purchase 
Order Number A-39891 with McMahan-O'Connor Construction for the Board 
of Aviation of the City: of Fort Wayne, Indiana 
ce a EE O DEI DM CU CIEN DI CROP UM - i 


: ` . 





HAVE HAD SAID (ORDINANCE)  (RESSIUTTOR) e CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


- 
e 
EN 


(RBSORWRXGNX , DO PASS DO NOT PASS WITHDRAWN - 25v 0e 


YES : - : NO 


- BEN A.  EISBART 
CHAIRMAN 


"PEE The M E 
VI 


CE CHAIRWOMAN 














/ A pAr 
j j on « 





SAMUEL J. TALARICO 





THOMAS C. HENRY 


_ JAMES S. STIER 





-CONCURRED IN xS ee fags: | " SANDRA E. KENNEDY 
- CITY CLERK ` 


